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ENVIRONMENTAL  IMPACT  STATEMENT 
FOR 

THE  MX  8URIED  TRENCH  CONSTRUCTION  AND  TEST  PROJECT 
(ADMINISTRATIVE  ACTION) 


SUMMARY 


CONTACT  FOR  INQUIRIES 

This  statement  was  prepared  by  the  United  States  Air  Force.  Any  inquiries 
concerning  this  proposed  action  should  be  addressed  to  the  Deputy 
for  Environment  and  Safety,  Office  of  the  Secretary  of  the  Air  Force 
(SAF/MIQ) ,  Washington,  D.C. ,  20330. 


SUMMARY  OF  PROPOSEO  ACTION 

•>  f 

The  United  States  Air  Force  proposes  to  construct  two  sections  of  under¬ 
ground  tunnel  in  the  San  Cristobal  Valley  on  the  Luke  Air  Force  Range 
in  Yuma  County,  Arizona.  The  proposed  construction  project  will  provide 
essential  cost  and  construction  data  to  analyze  conceptual  protective 
structures  for  the  mobile,  land-based  Intercontinental  Ballistic  Missile 
(ICBM)  System  known  as  MX.  The  trench  will  also  serve  as  a  test  bed  for 
mechanisms  designed  to  punch  through  the  tunnel  roof  and  erect  a  dummy 
missile  to  simulate  launch  position. 

Both  tunnels  will  involve  trench  excavations  approximately  22  ft  (6.7  m) 
deep  by  17  ft  (5.2  m)  wide  to  allow  continuous  slip-form  placement  of 
two  concrete  tunnels  with  dimensions  of  13  ft  (4  m)  and  16.5  ft  (5  m) 
inside  and  outside  diameter,  respectively.  The  two  tunnels  would  total 
approximately  21,500  ft  (6,553  m) :  a  1,500  ft  (457.  m)  section  providing 
procedure  and  equipment  shakedown  and  the  breakout  test  bed;  and  a 
20,000  ft  (6,096  m)  section  providing  cost  and  construction  data. A  The 
construction  project,  known  as  MX:  Buried  Trench  Construction  and  Test 
Project,  would  span  eight  months  from  February  through  September  1978. 

The  MX  program  was  established  in  1973  and  is  an  ICBM  technology  program. 
The  FY78  budget  request  is  for  $134.4  million.  The  results  of  the  MX: 
Buried  Trench  Construction  Test  Project  will  provide  baseline  data  for 
future  decisions  regarding  the  MX  system.  Deployment  of  a  force  of  MX 
missiles  will  not  be  determined  until  approved  by  the  U.S.  Congress. 


The  major  environmental  impact  of  the  proposed  action  will  be  long-term 
aesthetic  degradation  caused  by  removal  of  vegetation  and  disruption  of 
varnished  desert  pavement  for  tunnel  construction .  This  impact  will 
occur  within  the  200  acre  test  site,  less  than  0.^  percent  of  the  bajada's 
total  land  area.  Other  temporary  impacts  during  the  term  of  the  project 
could  include  intermittent  disturbance  to  desert  bighorn  sheep  in  the 
Mohawk  Mountains,  the  loss  of  some  reptiles  and  burrowing  rodents  along 
the  trench  alignments,  and  increased  wind  and  water  erosion  of  disturbed 
soils  within  the  project  area.  These  temporary  impacts  are,  however,  not 
expected  to  be  significant  due  to  scheduling  of  project  events,  fugitive 
dust  control  measures,  and  final  grading  procedures. 

Total  cost  of  the  construction  project  is  estimated  to  be  $20  million. 

Most  of  the  construction  work  force  is  expected  to  come  from  Yuma  and 
Maricopa  counties  in  Arizona-  The  labor  force  will  peak  in  April  1978 
with  approximately  238  employees. 

The  MX  program  is  being  managed  by  the  ICBM  System  Program  Office,  Space 
and  Missile  Systems  Organization  (SAMSO) ,  located  at  Norton  Air  Force 
Base,  California. 

Alternatives  to  the  proposed  action  are: 

•  No  Action 

•  Project  Postponement 

•  Construction  of  the  Project  at  a  Different  Scale 

•  Alternative  Siting 

•  Alternative  Construction  Methods 

The  Final  Environmental  Impact  Statement  was  made  available  to  the 
Council  on  Environmental  Qiality  and  the  public  in  November  1377. 

COMMENTS  RECEIVED  ON  THE  DRAFT  ENVIRONMENTAL  IMPACT  STATEMENT 

Written  Comments  were  received  from  the  following  sources.  Ail  written 
comments  are  reproduced  in  the  appendices. 
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4.  An  oblique  aerial  view  of  the  southwestern  end  11 

of  the  proposed  alignment  of  the  long  trench.  The 
trench  terminates  approximately  300  ft  (240  m)  to 

the  left  of  the  photo,  at  a  position  within 
1,600  ft  (480  m)  of  the  base  of  the  Mohawk  Mountains, 
and  extends  19,200  ft  (6  km)  to  the  right,  to  its 
lower  terminus  in  San  Cristobal  Valley. 

5.  An  oblique  aerial  view  of  the  upper  third  of  the  11 

proposed  alignment  of  the  long  trench,  as  viewed 

from  the  east. 

6.  An  oblique  aerial  view  of  the  (northeast)  third  12 

of  the  proposed  alignment  of  the  long  trench,  as 

viewed  from  the  east. 

7.  An  oblique  aerial  view  looking  northward  toward  12 

Texas  Hill  and  Interstate  8  from  a  point  above 

Stoval  Airfield  (abandoned) .  The  lower  end  of 
the  proposed  alignment  of  the  short  trench  is 
to  the  left  of  the  left  center  of  the  figure. 

The  northeast-southwest  runway  of  Stoval  Airfield 
is  in  the  foreground.  North  of  the  airfield  is 
part  of  the  playa  area  of  San  Cristobal  Wash. 

3.  Trench  alignments  and  locations  of  entrance  ramps.  13 

9.  Configuration  of  entrance  ramp  "X".  14 

10.  Configuration  of  entrance  ramp  "Y".  14 

11.  Configuration  of  the  Protective  Structure  (PS).  16 

12.  Support  facility  locations  for  project  construction.  17 

13.  Geologic  map  of  proposed  site.  The  numbers  and  24 

letters  (A5j_,  M,  etc.)  refer  to  deposit  types.  The 
legend  is  on  the  following  page. 
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1.4 .  Drainage  channel  map  of  proposed  project  site.  26 

15.  Smooth,  barren  desert  pavement  between  washes  27 

on  the  upper  bajada  near  the  long  trench  align¬ 
ment.  No  perennial  vegetation  occurs  in  these 

areas . 

16.  Measured  channel  cross  sections  1  through  6,  30 

San  Cristobal  Valley,  Arizona.  The  locations 

of  these  sections  are  shown  on  Figure  15.  They 
demonstrate  the  size  reduction  in  an  arroyo  from 
the  mountains  (Section  1)  to  the  lower  bajada 
(Section  6) . 

17.  Watercourse  crossings  and  physical/biological  33 

character  of  the  project  alignments. 

13.  Hourly  average  net  transport  winds  for  specified  38 

hours  at  three  locations  on  the  project  site  on 
5  and  6  April  1977.  The  lengths  of  the  arrows  are 
drawn  to  scale  m  miles  and  represent  miles  per 
hour.  The  dotted  outline  is  the  part  of  the  area 
mapped  geologically  isee  Figure  13)  from  which  the 
soil  types  are  used  m  calculation  of  impacts  to 
air  quality. 

19.  Locations  of  Arizona  Particulates  Monitoring  41 

Network  Stations;  and  the  percentage  frequency 
(based  on  hourly  observations  from  military 
stations  not  shown  on  this  map)  when  prevailing 
visibility  was  less  than  7  mi  (11.3  km).  Period 
of  record  1940  to  1970. 

27.  Percent  vegetation  coverage  on  mterwash  transects  43 

(solid  lines;  bare  ground  had  a  value  of  greater 
than  3C  percent  and  is  not  included) ,  or  the  number 
of  plants  per  15  m  length  of  small  wash  (dotted 
lines)  on  an  altitudinal  gradient  from  San  Cristobal 
Wash  (Area  A)  to  the  base  of  the  Mohawk  Mountains 
(Area  G)  parallel  to  the  proposed  trench  alignment. 

There  is  a  clear  altitudinal  zonation  of  species 
composition  but  creosote  bush  (Larrea  divaricata) , 
white  bur  sage  (Ambrosia  dumosa) ,  and  ironwood 
! Olne'ja  tesota)  are  present  at  all  elevations. 

21.  A  Sahuaro  Cactus  and  Palcverde  Tree  in  minor  water-  4? 

courses  on  the  Upper  Bajada  near  the  longer  trench 
alignment. 

22.  The  SDarse  Creosote  Bush  community  of  the  Lower  4? 

Bajada. 


-xvi ii- 


Figure  No.  Page  No. 


23. 

Sonoran  pronghorn  proposed  critical 
area  and  recorded  sitings. 

habitat 

55 

24. 

Approximate  areas  in  which  detailed 
field  surveys  were  made  in  October, 
April  1977. 

archaeological 
1976  and 

63 

25. 

Land  ownership  in  the  project  area. 

79 

26. 

Example  of  a  non-graded  road  over  desert  pave¬ 
ment.  Surface  disruption  and  dust  have  resulted 

7  6 

from  active  rubber-tired  vehicle  traffic.  The 
same  road,  partially  recovered  after  several  years 
without  traffic  is  shown  in  Figure  27.  Photo  taken 
near  Vidal,  California  in  an  area  with  desert 
pavement  similar  to  that  at  the  project  site. 

27.  A  portion  of  the  ungraded  road  over  desert  pavement  76 

shown  in  Figure  26  after  several  years  without 

traffic  and  with  normal  wind  and  water  erosion. 

28.  Graded  road  over  varnished  desert  pavement.  78 

Photograph  taken  near  Vidal,  California. 

29.  An  example  of  soil  stabilization  and  revegetation  78 

in  tire  ruts  (left  center  foreground)  on  the  project 
site  following  a.  single  winter  season.  The  ruts 

may  remain  indefinitely.  Active  tracks  are  shown 
on  the  right.  Photo  taken  April  1977. 


MM 


LIST  OF  TABLES 


Table  No. 


1.  Percent  frequency  of  occurrence  of  winds 
of  various  speeds . 

2.  Estimated  maximum  precipitation  from 
short  duration  storms  at  Yuma  and  Gila 
Bend.  Frequency  of  occurrence  shown. 

3.  Expected  wind  speed,  dust  and  visibility 
relationship  for  the  undisturbed  site. 

4.  Existing  air  quality  data  for  the  south¬ 
western  Arizona  monitoring  stations  nearest 
the  project  site.  Circled  numbers  exceed 
both  federal  and  state  air  quality  standards. 

3,  Comparison  of  size  and  reproductive  char¬ 

acteristics  of  the  annual,  Plantago  insular  is , 
growing  adjacent  to  6- inch  deep  tire  ruts 
near  base  of  long  alignment  and  on  undisturbed 
soil  1  meter  away.  Data  are  expressed  as  mean 
i  standard  error;  p  indicates  the  probability 
that  the  difference  between  means  is  not  sig¬ 
nificant  (Student's  t  test).  Seventeen  plants 
were  measured  for  each  sample.  April  9,  1977. 

6.  Species  occurring  on  the  proposed  project  site 
by  Arizona  state  law.  Nomenclature  follows 
Kearney  and  Peebles.  Habitat  information  is 
contained  in  the  annotated  plant  checklist 
for  the  project  site. 

7.  Temporary  accommodations  in  the  City  Yuma,  1976. 

3.  Personal  income  in  1972  in  Yuma  and  Maricopa 

counties . 

9.  Employment  in  Yuma  and  Maricopa  counties  in 

1975  and  July  1976  by  SIC  (in  1,000s  of  people). 

10.  Traffic  volumes  on  Interstate  3  between  Yuma 

and  Gila  Bend. 


-xxi- 


Page  No. 
37 

39 

41 

43 

47 


51 

58 
53 

59 

60 


Table  No. 


11.  Train  traffic  in  the  vicinity  of  the  site. 

12.  Combustion  emissions  associated  with  trans¬ 
portation  of  construction  crews  and  materials. 

13.  Combustion  emissions  associated  with  diesel- 
powered  electric  generators  for  an  11-hour  day. 

14.  Anticipated  local  and  relocated  employment  by 
classification  and  month. 

15.  Economic  and  employment  effects. 

16.  Regional  direct  requirement  coefficients 
(Industry  1625  -  New  Military  Facilities)  . 


-xxi i- 


SECTION  1 

THE  PROJECT  AND  THE  EXISTING  ENVIRONMENT 


1.1  THE  PROJECT 

1.1.1  Background 

In  197 3,  the  Air  Force  established  the  Missile  X  or  MX  Advanced  Develop¬ 
ment  program  within  the  broad  framework  of  the  continuing  Advanced  Inter¬ 
continental  Ballistic  Missile  (IC3M)  technology  program.  The  MX  program 
had  two  specific  objectives:  the  first  objective  was  to  develop  technology 
for  an  advanced  missile;  the  second  objective  was  to  study  ways  to  assure 
continued  survivability  of  the  land  based  missile  force.  These  objectives 
were  established  to  respond  to  the  Soviet  Union's  large-scale  ICBM 
modernization  program  which  includes  the  current  deployment  of  four  new 
ICBMs .  Forecast  increases  in  the  number  of  Soviet  weapons,  combined  with 
improved  targeting  accuracy,  could  make  the  U.3.  silo  based  missile  force 
vulnerable  to  a  Soviet  first-strike  attack  which  would  decrease  the  credi¬ 
bility  of  our  strategic  deterrent  forces. 

The  MX  program  has  concentrated  on  technology  aimed  at  developing 
a  new  missile  with  increased  throw  weight  and  improved  accuracy. 

Various  mobile  basing  concepts  were  studied  as  follow-on  alternatives  to 
deployment  in  existing  Minuteman  silos.  In  1976,  two  mobile  basing 
concepts  were  selected  for  further  study:  the  shelter  and  the  buried 
trench.  In-depth  studies  of  these  concepts,  including  results  from  this 
project,  will  be  used  to  validate  their  technical  feasibility  and  cost. 
Future  decisions  regarding  the  MX  system  will  be  affected  by  these  and 
other  key  technology  questions. 

3oth  trench  and  shelter  concepts  are  Multiple  Aim  Point  (MAP)  configura¬ 
tions.  That  is,  in  each  concept  a  missile  moves  randomly  among  a  number 
of  locations  so  that  the  missile's  exact  position  is  unknown  to  an 
attacker.  This  makes  it  necessary  for  an  enemy  to  attack  all  possible 
locations  to  ensure  destruction  of  any  one  missile.  If  many  potential 
missile  locations  can  be  constructed  relatively  inexpensively,  then  it  is 
possible  to  present  an  enemy  with  more  target  area  than  his  weapons  can 
cover,  making  it  impossible  to  destroy  the  United  States  ICBM  force, 
with  the  projected  Soviet  weapon  systems.  This  will  assure  force 
survivability  allowing  us  an  ICBM  force  for  retaliation  which  in  turn 
enhances  the  credibility  of  our  strategic  deterrent. 
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On  a  first-cost  basis,  both  the  trench  and  shelter  concepts  are  roughly 
equal,  but  the  buried  trench  concept  has  promise  of  lower  manpower  require¬ 
ments  for  operation  and  greater  survivability  from  a  variety  of  possible 
attack  options.  A  Multiple  Aim  Point  Validation  (MAV)  program  nas  been 
initiated  to  resolve  key  technical  and  cost  issues  related  to  these  two 
mobile  basing  concepts. 


The  MX  Buried  Trench  Construction  and  Test  Project,  as  a  major  part  of  the 
MAV  program,  seeks  to  validate  the  estimates  for  cost  and  construction 
rate  and  to  prove  the  basic  technical  feasibility  of  large-scale  construc¬ 
tion  of  buried  trenches.  Construction  proposed  under  this  project  is 
being  preceded  by  a  year  of  planning  and  development  of  special  con¬ 
struction  equipment.  Cost  and  production  estimates  would  then  be  veri¬ 
fied  by  construction  of  the  proposed  structures.  A  section  of  the  buried 
trench  is  planned  for  demonstration  of  prototype  breakout  and  erection 
hardware  developed  under  another  contract.  The  breakout  and  erection 
device  is  the  subsystem  contained  on  the  missile  transporter-launcher 
which  physical] v  erects  the  canistered  MX  missile  through  the  trench  head- 
works  and  overburden  to  achieve  a  launch-ready  position.  For  the  test, 
the  device  will  be  fitted  with  a  dummy  load  to  simulate  the  missile  and 
canister.  Mo  actual  launch  will  occur.  Breakout  and  erection  tests  will 
be  conducted  to  validate  the  design  of  the  breakout  and  erection  sub¬ 
system. 


A  second  part  of  the  MAV  effort  is  the  HAVE  HOST  test  program  conducted  by 
the  Air  Force  Weapons  Laboratory  (AFWL)  on  a  site  near  the  proposed  trench 
construction  location  (Figure  2) .  The  HAVE  HOST  test  program  consists 
of  a  series  of  high  explosive  tests  to  evaluate  the  vulnerability  of  sub¬ 
scale  trench  and  shelter  facilities  to  induced  air  blast  and  ground  shock. 
These  tests  will  provide  data  for  trench  and  shelter  designs  and  will 
assist  in  resolving  key  technical  and  cost  issues.  These  tests  will  be 
conducted  over  approximately  a  two-year  period  beginning  in  April  1977. 

A  separate  Environmental  Assessment  on  the  HAVE  HOST  test  program  has  been 
prepared . 


A  proposed  tr.ird  aliment  of  the  MAV  effort,  to  be  conducted  by  the 
Lefer.se  Mud  ear  Agency,  is  Misers  Bluff,  which  is  a  series  of  nigh 
exp.osLve  tests  similar  to  HAVE  HOST  tests,  but  at  larger  scales. 

7r.e  test  series  is  to  ce  conducted  m  2  increments.  Phase  I  is  to  be 
ccr.i  -cted  .  r  tr.e  pieer.  li  area.  White  Sands  Missile  Range,  MM  (WSMR) 
tr.ro  -in  .  ,  and  p-.ase  11  is  to  oe  conducted  on  Planet  Ranch  in  West 

.'er.tr  a  1  Ar  .curia  i  ir  .m:  1  .  An  Environmental  Impact  Assessment  has 

ce-r.  :  jr-  :  -eferen :  a  d  >  ar.d  a  determination  has  been  made  that 

:  As:  i  '  v .  . .  r..t  nave  a  significant  effect  of  the  quality 


u .s  only  with  the  MX  trench  construe 
of  environmental  documents  that  will 
of  key  decisions  on  the  MX  program. 
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Future  environmental  analyses  will  be  prepared  to  analyze  ma;jor  MX  program 
milestones  (e.g.,  Basing  Mode  Selection;  Full-Scale  MX  System  Development; 
Deployment  Site  Selection;  and  Full-Scale  Production  and  Deployment)  after 
the  Xev  technology  goals  are  met  and  the  system  can  be  more  clearly  defined 

1.1.2  MX  Buried  Trench  Concept 

Under  the  Buried  Trench  Concept,  MX  missiles  would  be  installed  in  buried 
cylindrical  reinforced  concrete  tunnels  termed  protective  structures 
(PSs) .  These  structures  would  typically  be  13  miles  (21  km)  long,  13  ft 
(4.0  m)  in  inside  diameter,  and  have  flat  floors.  The  inside  widths 
of  the  floors  and  diameters  of  the  tunnels  would  be  suitable  to  permit 
MX  missiles,  installed  in  wheeled  transporter/launchers  (TLs) ,  to  move 
between  selected  launch  points  in  the  PS,  so  that  their  exact  location 
at  any  given  time  would  be  denied  to  a  potential  aggressor. 

Accompanying  each  missile  transporter/launcher  would  be  a  pair  of  blast 
plugs  at  either  end  of  the  missile  train.  Within  each  buried  trench, 
an  unmanned  train  consisting  of  a  transporter/launcher  and  a  pair  of 
blast  plugs  could  be  moved  from  point  to  point  on  command.  The  depth 
of  burial  of  the  tunnel  and  strength  of  the  protective  structure  would 
provide  a  selected  level  of  protection  from  nuclear  blast  overpressures 
at  the  surface.  The  blast  plugs  would  similarly  provide  protection  from 
shock  waves  produced  within  the  protective  structure  should  it  be  breached 
during  an  attack. 

In  some  buried  trenches,  a  manned  mobile  launch  control  center  (MLCC) , 
capable  of  controlling  the  launch  of  several  missiles,  would  also  be 
present  between  the  missile  and  a  blast  plug.  This  configuration  is 
shown  in  Figure  1.  The  MLCCs  would  be  moved  deceptively  among  avail¬ 
able  tunnels  in  a  launch  complex,  so  that  the  locations  of  the  specific 
tunnels  containing  an  MLCC  (a  preferred  target)  would  also  be  unknown. 

Launch  from  the  buried  trench  would  require  erection  of  the  missile  (pro¬ 
tected  by  a  suitable  enclosing  structure)  through  the  top  of  the  protec¬ 
tive  structure  and  its  earth  cover. 

As  noted  previously,  the  buried  trench  concept  has  promise  of  several 
potential  advantages;  however,  it  is  necessary  to  resolve  specific  tech¬ 
nical  uncertainties  before  it  can  be  established  that  the  concept  is 
technically  feasible  and  will  thus  permit  these  advantages  to  be 
achieved  in  practice. 

1.1.3  The  Proposed  Action  in  Brief 

The  proposed  action  will  involve  construction  of  two  sections  of  the 
buried  trench  PS  at  a  site  on  Luke  Air  Force  Range  in  southwestern 
Arizona.  A  short  [(1,500  ft)  (457  m) ]  straight  section  of  buried  trench, 
complete  with  entrance  and  exit  structures,  will  be  constructed  first. 
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Figure  1.  Buried  trench  concept. 


This  effort  will  provide  initial  validation  of  construction  techniques 
and  experience  in  construction  practices.  The  resulting  buried  trench 
section  will  provide  a  suitable  test  bed  for  subsequent  tests  of  missile 
breakout  capability  so  that  the  tests  can  proceed  without  interference 
with  continued  validation  construction. 

Following  completion  of  the  short  section  of  buried  trench,  the  construc¬ 
tion  equipment  will  be  moved  to  the  initial  point  of  the  long  section 
[(20,000  ft)  (6.1  km)].  This  operation  will  establish  the  probable  rates 
at  which  the  equipment  can  be  moved  between  sites,  and  any  potential 
problems  involve!. 

At  the  final  construction  stage,  the  long  section  of  buried  trench  will 
be  constructed.  This  section  will  traverse  areas  of  varying  soil  con¬ 
ditions  and  differing  slopes,  crossing  one  ma^or  and  approximately 
twenty  minor  ephemeral  streams,  and  will  have  straight  sections  and  hori¬ 
zontal  and  vertical  curves.  Entrance  and  exit  structures  will  also  be 
installed  at  each  end  of  the  long  buried  trench.  Construction  of  this 
section  is  to  provide  data  on  the  achievable  construction  rate,  on  the 
problems  encountered  in  traversing  a  suitable  range  of  soil  and  topo¬ 
graphic  conditions,  and  in  maintaining  the  desired  accuracy  of  alignment. 

Breakout  tests  will  be  conducted  in  the  short  section  of  trench,  using 
prototype  configurations  of  the  transporter/launcher  as  described  in 
Section  1.1.10.  No  missile  will  be  launched  from  the  site. 

In  addition  to  engineering,  cost,  and  productivity  data,  confirmatory 
information  will  also  be  developed  on  the  probable  environmental  impacts 
and  the  efficacy  of  mitigative  measures. 
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Upon  completion  of  the  trench  construction  and  breakout  tests,  it  is 
planned  to  seal  the  trenches  and  abandon  them.  Access  to  roads  con¬ 
structed  for  the  project  will  be  eliminated. 

1.1.4  Site  Location  and  General  Features 

The  proposed  project  site  is  in  southwestern  Arizona,  in  the  San  Cristobal 
Valley  adjacent  to  and  east  of  the  Mohawk  Mountains  and  south  of  the  right- 
of-way  of  the  Southern  Pacific  Railroad  and  Interstate  Highway  3/U.S.  High¬ 
way  30.  Figure  2  shows  the  general  location  of  the  site,  and  the  approx¬ 
imate  locations  of  the  two  buried  trench  sections. 

The  site  is  approximately  equidistant  between  Yuma,  Arizona  (1975  popu¬ 
lation  30,000)  to  the  west,  and  Gila  3e.nd,  Arizona  '  1 9 ~ 5  population  2,100) 
to  the  east.  3oth  are  approximately  00  miles  (111  km)  away  from  the  site 
along  Interstate  Highway  3-  The  nearest  communities  are  Dateland,  Arizona 
;  estimated  population  less  than  100)  and  Tacr.a,  Arizona  (estimated  Popu¬ 
lation  210).  Dateland  is  approximately  7  miles  (13  km)  easterly  along  U.S. 
Hignwav  30  from  the  intersection  of  San  Instobal  Wash  and  the  highway, 
and  lies  in  the  San  Cristobal  Valley.  Tacna  is  approximately  19  miles 
(30  km)  westerly  of  this  intersection,  across  the  Mohawk  Mountains  in  the 
Monawk  Valley.  The  town  site  known  as  Monawk ,  shown  on  some  highway  maps 
as  relatively  close  to  the  site  to  the  west  along  Interstate  Highway  3/ 

U.S.  Highway  30,  is  unpopulated. 

Current  access  to  the  site  from  improved  roads  is  by  jeep  trails,  with 
four-wheel-drive  vehicles  generally  required. 

Figure  3  is  an  aerial  view  of  the  project  area  indicating  the  positions 
of  the  trench  alignments  and  the  fields  of  view  of  Figures  4  through  7, 
which  are  oblique  aerial  photographs  of  selected  areas  of  the  site. 

Figure  4  is  a  view  from  the  east  showing  the  Mohawk  Mountains  and  their 
accompanying  alluvial  fan  (bajada) .  The  upper  end  of  the  alignment  of  the 
long  trench  is  superimposed  or.  the  photo.  In  this  region  the  alluvial  fan 
is  covered  with  well  varnished  desert  pavement  dissected  by  watercourses 
which  contain  water  only  after  rains.  The  watercourses  range  in  depth  from 
a  few  inches  to  as  much  as  16  ft  (3  m) .  Throughout  this  Environmental 
Statement  the  larger  of  these  are  referred  to  as  arroyos,  the  smaller 
ones  as  washes.  Those  referred  to  as  arroyos  have  a  depth  of  at  least 
7  ft  (2  mi  at  some  point  along  their  lengths.  The  deeper  the  watercourses 
are,  the  greater  the  volume  of  water  they  have  transported,  and  the  more 
dense  their  vegetation.  The  largest  watercourses  are  lined  with  ironwood 
and  yellow  paicverde  trees  reaching  heights  of  16  ft  (5m),  occasional 
sanauro  cacti,  and  many  shrubs.  The  smaller  channels  support  fewer  and 
smaller  trees;  the  smallest  channels  have  only  stunted  shrubs  (creosote 
bush  and  brittle  bush  predominantly) .  The  interwasn  areas  of  desert 
oavement  are  barren. 


Figure  5  13  an  oblique  aerial  view  showing  the  upper  third  of  the  align¬ 
ment  of  the  long  trench.  It  shows  the  varnished  desert  pavement  giving 
way  in  places  to  unvarnished  pavement  and  sand,  indicating  geologically 
recent  changes  of  watercourse  position  and  recent  sand  and  silt  deposi¬ 
tion.  Creosote  bush  and  white  bur  sage  begin  to  appear  in  the  interwash 
areas,  the  sahuaro  disappear,  and  the  blue  paloverde  occur  alongside 
the  yellow  paloverde  in  the  ma]or  arrovos . 

Figure  6  is  an  oblique  aerial  view  showing  the  lower  third  of  the  align¬ 
ment  of  the  long  trench.  In  this  region,  the  surface  watercourses  are 
much  less  distinct,  and  appear  to  confine  only  minor  runoff.  In  major 
storms,  the  runoff  spreads  over  the  entire  alluvial  surface,  depositing 
silt.  There  is  no  desert  pavement  in  this  part  of  the  alignment.  Most 
of  the  shrubs  are  creosote  bush,  with  galleta  grass  clumps  and  occasional 
stunted  ironwood  trees  lining  the  washes. 

Figure  7  is  an  oblique  aanal  view  looking  northward  toward  Texas  Hill 
from  a  point  above  Stoval  Airfield  in  the  middle  of  the  San  Cristobal 
Wash.  The  substrate  is  a  playa  with  little  vegetation  except  in  slightly 
raised  areas  where  saltbush,  creosote  bush,  and  mesquite  occur.  The 
downhill  end  of  the  short  trench  is  located  to  the  left  of  field  of 
view  of  the  photograph.  The  equipment  lay-down  areas  and  batch  plant 
will  be  located  on  the  runway  shown  in  the  photograph. 


1.1.5  Facilities  to  be  Constructed 

The  facilities  to  be  constructed  consist  of  two  sections  of  buried 
trench,  with  terminal  ramps.  Figure  8  shows  the  locations  of  the  two 
sections  of  buried  trench,  with  their  associated  ramps.  Two  different 
ramp  types  are  to  be  used:  the  "X"  configuration  with  a  terminal  level 
pad  (Figure  9),  and  the  "Y"  configuration  without  a  pad  (Figure  10). 

The  X  conf icur3tion  is  associated  only  with  the  short  section  of  buried 
trench,  which  is  to  be  used  for  breakout  tests. 

The  shorter  section  of  buried  trench  is  straight  in  plan  view,  and 
nominally  1,500  ft  (457  m)  long.  The  ground  surface  at  the  northeastern 
end  of  this  section  is  at  approximately  360  ft  (110  m)  above  mean  sea 
level  (MSI),  and  at  the  upper  end,  it  is  approximately  370  ft  (113  m) . 
The  vertical  profile  of  the  buried  trench  is  to  be  recommended  by  the 
construction  contractor,  and  may  include  vertical  curves  of  2,000  ft 
(610  m)  radius  to  avoid  the  presence  of  angular  discontinuities  between 
the  ramp  surfaces  and  the  running  surfaces  of  the  bur;ed  trench.  This 
trench  section  will  have  an  X  configuration  ramp  at  its  northeastern 
end,  and  a  Y  configuration  ramp  at  its  southern  end,  increasing  the 
nominal  overall  length  to  2,°60  ft  (902  m) . 

The  northeast  terminus  of  the  short  tunnel  section  will  be  approximately 
4,950  ft  (91.5  km)  and  the  initial  point  of  the  associated  ramp  will  be 
approximately  4,550  ft  (1.4  km)  from  the  centerline  of  the  railroad 
right-of-way . 
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Figure  4.  An  oblique  aerial  view  of  the  southwestern  end  of  the  proposed 
alignment  of  the  long  trench.  The  trench  terminates  approxi¬ 
mately  800  ft  (240  m)  to  the  left  of  the  photo,  at  a  position 
within  1,600  ft  (480  m)  of  the  base  of  the  Mohawk  Mountains, 
and  extends  19,200  ft  (6  km)  to  the  right,  to  its  lower 
terminus  in  San  Cristobal  Valley. 


372P  5 


Figure  5.  An  oblique  aerial  view  of  the  upper  third  of  the  proposed 
alignment  of  the  long  trench,  as  viewed  from  the  east. 
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Figure  7.  An  oblique  aerial  view  looking  northward  toward  Texas  Hill  and 
Interstate  8  from  a  point  above  Stoval  Airfield  (abandoned). 
The  lower  end  of  the  proposed  alignment  of  the  short  trench  is 
to  the  left  of  the  left  center  of  the  figure.  The  northeast- 
southwest  runway  of  Stoval  Airfield  is  in  the  foreground. 

North  of  the  airfield  is  part  of  the  playa  area  of  San  Cristo¬ 
bal  Wash. 
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The  lower  terminus  of  the  long  trench  is  approximately  9,000  ft  (2.74  km) 
southeast  of  the  eastern  terminus  of  the  shorter  section.  This  buried 
trench  section  is  20,000  ft  (6.1  km)  long  in  plan  view,  and  includes 
both  straight  sections  and  five  2,000-foot-radius  (610  m)  horizontal 
curves.  Entrance  ramps  of  the  V  configuration  will  be  provided  at  both 
ends,  increasing  the  nominal  length  of  the  complete  structure  by  1,260  ft 
(394  m)  for  a  nominal  overall  length  of  21,260  ft  (6.48  km). 

The  vertical  profile  of  the  long  buried  trench  will  include  some  sections 
of  compound  horizontal/vertical  curves  in  addition  to  straight  (sloping) 
sections.  The  vertical  profile  of  the  buried  trench  will  be  such  that 
arroyos  will  not  be  blocked  except  as  an  incident  of  construction ;  i.e., 
the  buried  trench  will  be  carried  under  all  arroyos  so  that  the  existing 
drainage  pattern  will  not  be  permanently  disrupted. 

The  configuration  of  the  protective  structure  is  shown  in  Figure  11. 

The  structure  is  16.5  ft  (5.03  m)  in  outside  diameter,  and  is  to  be 
covered  with  5  ft  (1.52  m)  of  compacted  fill.  Wall  thickness,  rib 
thickness,  and  rib  spacing  are  selected  to  provide  the  desired  degree 
of  resistance  from  external  overpressures;  however,  external  longitudinal 
and  transverse  cuts  in  the  structure  reduce  its  resistance  to  upward- 
thrusting  forces,  permitting  missile  breakout  from  the  structure. 

The  protective  structure  is  to  be  constructed  from  steel-fiber-reinforced 
concrete,  to  facilitate  its  fabrication  by  a  "slipforming"  process  to  be 
described  later.  Conventional  reinforced-concrete  construction  will  be 
used  for  the  ramps . 


1.1.6  Construction  Support  Facilities  and  Delivery  Routes 

This  site  is  currently  accessible  only  by  unimproved  roads,  preferably 
using  four-wheel-drive  vehicles,  and  except  for  the  abandoned  Stoval 
Airfield,  is  essentially  undeveloped.  It  will  thus  be  necessary  to 
provide  access  roads  for  men,  materials,  and  equipment,  and  support 
facilities  such  as  a  concrete  batch  plant  for  construction  of  the 
tunnel . 

The  proposed  locations  of  these  supporting  facilities  are  shown  in 
Figure  12. 


1. 1.6.1  ACCESS 

As  shown  on  Figure  12,  traffic  to  and  from  the  west  will  utilize  a  tem¬ 
porary  turnoff  to  be  constructed  at  the  eastbound  ramp  of  the  Mohawk 
Interchange  on  Interstate  3.  This  turnout  will  be  a  two-way  road,  and 
will  provide  good  visibility  in  both  directions.  The  ingress  and  egress 
will  not  interfere  with  interstate  traffic  and  the  ramp  has  only  a  small 
amount  of  traffic  per  day  (19  to  15  vehicles) .  A  temporary  road  will  be 
constructed  between  the  railroad  track  and  the  highway  right-of-way  from 
this  turnoff  to  the  proposed  railroad  crossing  at  milepost  61,  opposite 
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Figure  11.  Configuration  of  the  Protective  Structure  (PS) . 


Stoval  Airfield.  Eastbound  traffic  will  exit  the  freeway  at  Tacna  Inter¬ 
change  and  travel  east  on  old  U.S.  Highway  80  to  the  proposed  turnoff. 
Westbound  traffic  will  follow  the  same  route  entering  the  freeway  at  the 
Tacna  Interchange.  Trucks  hauling  gravel  from  the  Tacna  area  would  not 
travel  on  1-3  through  traffic  lanes.  The  freeway  offramp  will  be  signed 
with  truck  crossing  ahead.  These  signs  will  start  halfway  down  the 
ramp  but  there  will  be  no  signs  placed  on  the  Interstate.  The  dusty 
surface  of  the  portion  of  the  haul  road  located  opposite  the  Interstate 
Highway  3  rest  stop,  will  be  oiled  at  the  rest  stop  and  for  500  ft  (152  m) 
on  either  side  of  it.  Negotiations  are  currently  'under  way  with  the 
Arizona  Department  of  Transportation  District  I,  concerning  design  details 
and  Highway  Use  Permit.  Oral  approval  has  been  obtained  from  the  Southern 
Pacific  Transportation  Company  to  construct  the  temporary  road  from  the 
Mohawk  offramp  to  milepost  61. 

Traffic  to  and  from  the  east  will  utilize  the  1-8  Interchange  at  Dateland, 
and  will  gain  access  to  the  site  through  an  extension  of  the  existing  road, 
running  part  way  between  Dateland  and  milepost  61,  between  the  railroad 
track  and  1-3.  A  permit  has  been  obtained  from  the  Southern  Pacific  Trans¬ 
portation  Company,  to  extend  this  road  on  their  right-of-way,  and  to  install 
a  signalized  grade  crossing  opposite  Stoval  Airfield. 

A  semi-improved  road  will  be  constructed  between  the  railroad  crossing  and 
Stoval  Airfield. 

Tn  site,  semi-improved  roads  will  also  be  constructed  from  Stoval  Airfield 
to  the  near  ends  of  the  two  buried  trench  sections,  as  shown  on  Figure  12. 
Temporary  roads  (not  shown)  will  also  be  constructed  along  the  buried 
trench  alignments  as  construction  progresses. 
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1. 1.6.2  SUPPORT  FACILITIES 


The  principal  support  facilities  for  the  project  will  be  a  concrete  batch 
plant  (150  yd '/hr;  114.5  m'/hr)  and  a  fenced  equipment  storage  and  main¬ 
tenance  yard,  both  of  which  will  be  installed  at  the  abandoned  Stoval 
Airfield  either  on  the  existing  runways  or  toward  the  interior  of  the 
airfield.  The  total  area  will  be  approximately  10  acres  (4.05  ha) .  It 
is  planned  to  construct  a  pipeline  adjacent  to  the  access  road  from  Date- 
land  and  pipe  it  to  the  site.  A  20,000  gallon  (76  m ^ )  water  storage  tank 
and  a  lined  storage  pond  that  could  be  as  large  as  125  ft"  x  12  ft  deep 
(37.5  cr  :<  3.6  m  deep)  will  be  constructed  at  the  terminus  of  the  pipe¬ 
line  to  store  water  pumped  during  nonconstruction  hours.  If  water  ls  not 
available  from  this  source,  wells  may  be  drilled  on  site  on  the  upper 
bajada  (see  Section  1.2. 1.5. 2). 

Approximately  2  MW  of  electricity  will  be  produced  on  site  with  diesei- 
powered  generators.  Mo  new  electrical  transmission  lines  will  be  require 

1.1.6. 3  DELIVERY  ROUTES 

The  following  delivery  routes  are  expected  for  the  major  items  of  con¬ 
struction  materials  and  equipment  required  for  the  project: 

1)  Sand  and  gravel  for  concrete  aggregate  will  be  derived  either 
from  an  existing  commercial  source  approximately  5  miles  north 
of  Tacna  or  from  existing  abandoned  pits  north  of  Dateland 
redeveloped  specifically  for  this  project.  If  this  material 
comes  from  Tacna,  it  will  be  trucked  to  the  site  via  Highway  3 
and  the  highway  offramp  near  Mohawk.  If  the  Dateland  source 
is  used,  all  access  will  be  via  Dateland. 

2)  Cement  will  be  obtained  from  local  commercial  sources  and 
trucked  to  the  site  via  the  access  roads. 

3)  Reinforcement  will  be  trucked  to  the  site. 

4)  Heavy  construction  equipment  will  arrive  by  truck. 

1.1.7  Construction  Methods 

The  following  general  procedures  are  anticipated  for  construction  of  the 
buried  trenches,  and  have  been  used  for  environmental  analysis: 

1)  A  100  ft  (30  m)  wide  path,  50  ft  (15  m)  to  either  side  of  the 
centerline  of  the  horizontal  alignment  will  be  graded  to  pro¬ 
vide  a  smooth  working  surface.  Cuts  are  expected  to  be  in  the 
range  of  3  to  5  ft  (1  to  1.5  m)  deep.  Excess  materials  will 
be  stored  adjacent  to  the  100  ft  (30  m)  wide  path  on  both  sides 
of  the  alignment. 
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The  width  of  the  disturbed  zones  along  tne  trench  alignments 
will  vary  with  the  topography  and  soil  conditions  encountered. 

A  width  of  up  to  328  ft  (100  m)  is  anticipated  and  has  been 
used  for  this  assessment. 

)  Combinations  of  conventional  and  specialized  equipment  will 

excavate  a  trench  to  the  approximate  final  depth  of  the  spring¬ 
line  (half  vertical  dimension)  of  the  Protective  Structure. 

The  trench  may  have  either  vertical  sides  or  as  much  as  a  45° 
side  slope.  The  width  of  the  base  of  the  excavation  will  be 
between  17  and  20  ft  (5  and  6m).  If  vertical  slopes  are  used, 
temporary  shoring  will  be  installed  where  soil  strengths  are  not 
adequate  to  maintain  them  (it  is  estimated  that  approximately 
90  to  95  percent  of  the  trench  can  be  excavated  without  support) . 
Excavated  material  will  be  stockpiled  at  a  distance  sufficient 
not  to  interfere  with  the  progress  of  subsequent  pieces  of 
equipment,  but  within  the  328  ft  (100  m)  zone  of  disturbance. 

Water  will  be  applied  as  necessary'  for  dust  suppression. 

This  equipment  will  move  sufficiently  far  ahead  of  the  subsequent 
pieces  that  delays  encountered  as  a  result  of  nonoptimum  excava¬ 
tion  conditions  (e.g.,  shoring  requirements  for  loosely  consoli¬ 
dated  deposits,  or  the  need  to  rip  or  blast  hard  deposits)  would 
not  impede  progress  of  the  overall  operation.  However,  it  would 
not  be  so  far  ahead  that  the  probability  of  slumping  of  unsupported 
vertical  sections  would  be  large. 

)  Another  piece  of  equipment  may  be  used  to  excavate  the  trench  to 
its  final  depth  and  precise  horizontal  and  vertical  alignment, 
shaping  its  bottom  to  the  external  configuration  of  the  Protec¬ 
tive  Structure.  The  additional  excavated  materials  will  be  stock¬ 
piled  with  the  materials  previously  excavated. 

)  Another  piece  of  equipment  will  emplace  slip  forms  defining  the 
upper  external  and  internal  surfaces  of  the  Protective  Structure 
to  the  required  degree  of  dimensional  and  alignment  tolerance. 
Steel-fiber-reinforced  concrete  will  then  be  emplaced  in  the 
forms,  with  appropriate  measures  (e.g.,  vibration)  taken  to 
eliminate  voids,  and  allowed  to  set.  The  slip  forms  and  the 
equipment  will  be  moved  forward  continuously. 

Concrete  will  be  trucked  to  the  slip-forming  site  along  semi- 
lmproved  roads  parallel  to  the  trench  alignment  within  the 
cleared  zone. 

)  When  the  protective  structure  has  achieved  adequate  strength, 
the  trench  will  be  backfilled  (using  conventional  or  specialized 
equipment) ,  using  the  adjacent  excavated  materials  to  the  extent 
that  they  are  suitable  for  compaction  (usually  with  added  water 
to  provide  the  optimum  moisture  content) .  This  material  would 
be  compacted  to  90  percent  Proctor  density  to  at  least  the  top 
of  the  Protective  Structure. 
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6)  The  remaining  (excess)  excavated  materials  will  be  spread  over 
the  disturbed  zone  in  such  a  way  as  to  provide  drainage  away 
from  the  centerline  of  the  alignment,  and  all  arroyos 
disrupted  by  construction  will  be  restored  to  their 
original  drainage  pattern.  The  volume  of  spoil  may  vary  depend¬ 
ing  on  the  final  configuration  of  the  excavated  trench,  the  tunnel 
structure  and  the  degree  of  compaction  for  backfill.  Assuming 
near-vertical  trench  walls  with  nominal  space  for  the  tunnel 
structure  and  the  access  ramp  configurations  prooosed,  it  is 
estimated  that  the  net  surplus  volume  of  soil  remaining  after 
completion  of  all  trench  and  ramp  backfill  and  compaction  will 
equal  a  spoil  volume  of  about  180,000yd^  (137,000  m^)  for 
the  project. 

The  spoil  will  be  spread  over  the  328  ft  (100  m)  wide  trench 
construction  zone  while  maintaining  a  maximum  of  5  ft  (1.5  m) 
of  fill  over  the  top  of  the  trench  structure.  The  resultant 
spoil  pile  heights  will  be  approximately  0.7  ft  (0.2  m)  above 
the  original  ground  surface. 

In  areas  where  varnished  desert  pavement  occurs ,  the  tor  layer 
of  rocks  will  be  stockpiled  during  excavation  and  will  be  s  oread 
evenly  over  the  final  graded  compacted  surface. 

The  entrance  ramps  will  be  constructed  after  the  corresponding 
terminal  sections  of  Protective  Structure,  and  the  terminal 
sections  of  the  ramps  will  match  the  PS  floor  exactly  in 
elevation  and  angle. 


1.1.8  Materials  Consumption 

The  following  quantities  of  materials  are  expected  to  be  used  on  construc¬ 
tion  of  the  project. 

1 . 1 . 8 . 1  WATER 

Total  water  consumption  is  estimated  as  63.6  million  gallons  (Mgal) 
budgeted  as  follows: 


Concrete  Preparation 
Soil  Compaction 
Dust  Control 
Domestic  Uses 
Equipment  Washing 
Sand  Washing 


2 . 9  Mgal 
35.5  Mgal 
20.0  Mgal 
1 . 0  Mgal 

1.5  Mgal 

3.5  Mgal 


(  7.57  Ml) * 

(134.47  Ml) 

(  75.76  Ml) 

(  3.79  Ml) 

(  5.68  Ml) 

(  32.58  Ml) 


TOTAL 


63.6  Meal  (259.35  Ml) 


*M1  =  Million  liters 
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If  sand  is  procured  from  the  commercial  source  at  Tacna,  the  3.6  .Mgal 
(32.58  Ml)  budgeted  Cor  sand  washing  would  not  be  required  to  be  produced 
on  site. 


1. 1.3.2  CONCRETE  CONSTITUENTS 

Concrete  constituents  have  been  estimated  to  be  required  in  the  following 
quantities  to  produce  the  required  46,000  cu  yds  (35,167  m^) . 

Material 

Cement 
Fly  Ash 
Sand 

Aggregate 
Steel  Fibers 

1.1.9  Construction  Costs  and  Schedule 

Construction  costs  have  been  estimated  as  follows: 


Engineering  2.0  million  dollars 
Construction  materials  10.5  million  dollars 
Construction  labor  3.5  million  dollars 
Special  equipment  4 . 0  million  dollars 

TOTAL  20.0  million  dollars 


Detailed  project  schedules  by  activity  phase  are  in  a  late  state  of  eval¬ 
uation,  but  subject  to  minor  changes  that  are  not  expected  to  have  a 
substantial  influence  on  impacts.  The  project  is  scheduled  to  start 
February,  1378,  with  peak  activities  in  April  and  May,  with  completion 
scheduled  for  the  end  of  September.  The  intensity  of  activity  is  shown 
by  the  following  table  of  estimated  total  labor  force  applied  (contractor, 
rraftsman,  and  government). 

Month  (1973) 

February 
March 
April 
May 
June 
July 
August 
September 
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Estimated  Labor  Force 

112 

171 

238 

199 

58 

33 

24 

17 


juantitv 


Probable  Sources 


675  truckloads 
90  truckloads 
1200  truckloads 
1900  truckloads 
50  rail  carloads 


Phoenix 

Phoenix 

Tacna 

Tacna 

Eastern  Seaboard 


A  standard  40-hour  work  week  consisting  of  five  3-hour  work  days  will  be 
followed  throughout  the  project.  Some  aspects  of  construction,  notably 
cement  pouring,  may  have  to  be  done  at  night  because  of  the  high  daytime 
temperatures.  Some  personnel  will  probably  put  in  as  much  as  3  hours  over¬ 
time  daily  to  accomplish  routine  maintenance  on  construction  equipment. 

1.1.10  Buried  Trench  Breakout,  Erection,  and  Demonstration  Test 

Following  completion  of  the  short  tunnel  section,  a  simulated  launch 
canister  and  simulated  load  will  be  positioned  within  the  tunnel,  and 
one  or  two  breakout  demonstration  tests  will  be  performed.  The  demon¬ 
stration  will  consist  of  actuating  the  breakout  and  erection  subsystem 
which  consists  of  a  series  of  gas  generator-driven  ballistic  actuators. 

One  actuator  will  provide  lift  for  the  initial  breakout.  Following 
initial  breakout,  two  smaller  five-stage  telescoping  pistons  will  effect 
erection  of  the  simulated  missile. 

The  breakout  demonstration  will  take  place  near  15  August  1978.  Prepara¬ 
tion  will  begin  approximately  15  April.  Personnel  are  expected  to  commute 
from  Yuma,  Arizona  to  the  test  site  daily.  There  will  be  approximately 
20  personnel  (in  addition  to  those  listed  in  Section  1.1.9)  on  site 
throughout  this  period,  with  some  visitors  expected  prior  to  and  during 
the  breakout  demonstration. 

1.2  THE  EXISTING  ENVIRONMENT  (AFERN  3.0) 

1.2.1  Physical  Environment 

1.2. 1.1  GENERAL  SETTING  AND  GEOLOGY  (AFERN  3.1) 

The  project  site  is  located  northeast  of  the  Mohawk  Mountains  on  a  north¬ 
easterly  sloping,  nearly  planar,  alluvial  surface  which  forms  the  south¬ 
western  flank  of  San  Cristobal  Valley.  The  alluvial  surface  reaches 
elevations  of  380  ft  (262  m)  at  the  base  of  the  Mohawk  Mountains  and 
gently  slopes  downward  to  the  northeast  at  an  average  rate  of  83  ft/mile 
(15  m/km)  to  an  elevation  of  about  355  ft  (108  m)  in  San  Cristobal  Wash. 

The  slopes  of  the  rugged  Mohawk  Mountains  rise  steeply  from  the  alluvial 
surface  to  elevations  greater  than  2,300  ft  (613  m) .  Scattered  remnant 
bedrock  knobs  (inselbergs)  situated  not  more  than  1  mile  (1.6  km)  from 
the  mountain  front,  remain  unburied  by  the  alluvial  deposits  and  form 
small  resistant  outlying  hills. 

The  proposed  trench  alignments  roughly  parallel  the  slope  of  the  alluvial 
surface.  The  slope  of  the  trench  reaches  a  maximum  of  3  percent  grade  at 
the  southwestern  end  of  the  proposed  long  alignment  (elevation  600  ft 
[133  m] )  and  gradually  flattens  to  the  northeast  as  it  approaches  the  flat 
central  portion  of  San  Cristobal  Wash. 

The  general  geologic  setting  of  the  San  Cristobal  Valley  area  consists  of 
a  broad  structural  basin,  bordered  by  the  Mohawk  Mountains  and  the  Aztec 
Hills.  The  Mohawk  Mountains  consist  of  a  complex  assemblage  of  meta- 
morphic  and  granitic  rocks.  Detritus  from  these  rocks,  ranging  in  grain 
size  from  boulders  to  clay,  have  been  deposited  over  the  bedrock  terrain 
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ar.d  have  filled  the 


Cristobal  Valley  basin .  These  sediments  have  a 


thickness  of  approximately  3, "00  ft  [1,121  m)  in  the  vicinity  of  Stovai 
Airfield  il).  The  depth  to  bedrock,  ar.d  thus  the  tmokness  of  the  over- 
lying  sediments,  decreases  toward  the  Mo.tawk  Mountains.  Drillhole  and 
seismic  refraction  data  indicate  that  bedrock  material  (compressional 
wave  velocity  " , 300  ft/s, [2.1  km/sj)  along  the  proposed  trench  alignments 
is  not  likely  to  be  encountered  within  10C  ft  '30  m)  of  the  surface  along 
most  of  the  alignment  and  within  "0  ft  (21  m)  of  the  surface  along  the 


southwestern  portion  of  the  alignment  of  the  long  trench. 


The  near  surface  alluvial  sediments  of  the  site  have  beer,  divided  into 
several  geologic  units  based  on  their  geomorphic,  geophysical  and  soil 
engineering  characteristics  '’Figure  13).  The  majority  of  the  trench 
alignments  tress  the  "Alluvial  Fan  Deposits."  This  geologic  unit  has 
oeer.  further  divided  into  three  subunits :  tr.e  intermediate,  young  ar.d 
recent  fan  deposits.  These  subunits  consist  of  various  proportions  of 
loose  to  well  consolidated  admixtures  of  siit,  sand,  gravel,  peonies  ar.d 
cobcies.  The  coarser  intermediate  far.  deposits  are  located  m  the  south¬ 
western  portion  of  the  long  alignment  while  the  finer  grained  recent  far. 
deposits  are  restricted  to  the  northeast  portion  of  the  long  alignment 
ar.d  underlie  the  majority  of  the  short  alignment.  The  "Stream  Channel 
ar.d  Flood  Flair.  Deposits"  represent  the  youngest  geologic  unit  m  the 
siting  area  and  are  reported  to  consist  of  loosely  consolidated  silt, 
fine  to  coarse  sand,  gravel  ar.d  cobbles.  Along  the  trench  alignment, 
these  deposits  are  generally  restricted  to  the  arroyos  ar.d  wasr.es.  The 
very  fine  grained  portion  also  makes  up  the  flat  floor  of  San  Cristobal 
Valley.  The  “Cndif ferentiatad  Surficial  Deposits”  are  restricted  to 
local  areas  at  the  northeastern  end  of  the  proposed  trench  alignments 
ar.d  consist  predominately  of  loose  silt  and  fine  sand  with  scattered 
residual  coarse  sand  and  fine  gravel.  Isolated  stabilized  sand  dunes 
are  also  associated  with  these  deposits. 


1.2.1.  2  3ZCMCRPHCLCG”  i  AZZRil  3.1) 

The  overall  geomorphic  character  of  the  alluvial  surface  consists  of  a 
series  of  coalescing  fans  bajada)  derived  from  detritus  eroded  from  the 
Mor.awk  Mountains.  The  bajada  gradually  grades  into  the  flat  olaya 
[epnemerai  lake)  of  Fan  Cristobal  Valley.  Three  generations  of  alluvial 
fans,  m  addition  to  other  associated  geomorphic  features,  have  been 
recognized  on  the  bajada  at  the  site. 

The  oldest  fans  are  generally  restricted  to  the  southwest  portion  of  tr.e 
long  alignment,  '.see  Figure  13,  geologic  unit  A5 )  .  These  old  fans  rave 
well-developed  iark  desert-varnished,  desert  pavement  surfaces  ; visible 
cr  Figures  3  ar.d  4).  with  progressively  younger  age  and  increasing  dis¬ 
tance  down  the  alluvial  surface  toward  one  olaya,  the  surfaces  of  one 
fans  have  less  well-developed  pavements  and  totally  lack  tr.e  desert  •.■ar¬ 
tist.  The  surfaces  of  the  fans  in  the  lower  'youngest;  portions  of  tr.e 
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Geologic  map  of  proposed  site. 
The  numbers  and  letters  (A5^, 
M,  etc.)  refer  to  deposit 
types.  The  legend  is  on  the 
following  page. 
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Figure  13.  (cont.)  Legend  for  map  on  preceding  page. 


BASIN  FILL 


Pre¬ 
pay  rnary 


UNDIFFERENTIATED  SURFICIAL  DEPOSITS  -  Predominantly  loose  silt 
and  tine  sand;  poorly  graded  witf.  scattered  residual  coarse 
sand  and  fine  grave L  on  the  surface.  Deposited  primarily  oy 
wind  and  water  processes  upon  low  gentle  swales  on  the  basin 
floor. 

STREAM  CHANNEL  AND  FLOODPLAIN  DEPOSITS  -  Loosely  consolidated 
fine  to  coarse  sand  and  silt  occurring  near  the  valley  axis. 
Grain  size  increases  to  fine  gravel  and  cobbles  m  incised 
channels  nearer  the  mountain  front.  Presently,  deposition 
is  along  San  Cristobal  Wash  and  numerous  tributary  washes. 

AltLUVTAL  FAN  DEPOSITS  -  A5 3  -  Loosely  consolidated  admixtures 
of  fine  to  coarse  sand  and  silt  with  scattered  fine  lag-gravel 
This  fan  is  an  unvarnished,  active  surface  of  sediment  trans¬ 
port  grading  to  the  same  base  level  as  the  stream  c.nannel  ana 
floodplain  deposits. 

A$2  -  Unconsolidated  to  poorly  consolidated  sand,  silt  and 
sandy  gravel,  with  variable  amounts  of  unvarnished  surface 
gravels  forming  isolated  areas  of  desert  pavement.  This 
fan  in  various  3tages  of  abandonment  as  a  surface  of  sedi¬ 
ment  transport. 

A5j_  -  Well  consolidated  to  moderately  indurated  admixtures 
of  silt,  sand,  gravel  and  cobbles.  This  fan,  a  deeply  var¬ 
nished.  well-paved  surface,  is  an  abandoned  surface  of  sedi¬ 
ment  transport  elevated  three  to  five  feet  above  the  A5,  and 
AS,  alluvial  fans.  These  fans  form  a  near-continuous  apron 
adjacent  to  the  Mo  haw*  Maun  cams. 

PEDIMENT  DEPOSITS  -  Loosely  consolidated  gravel  -  to  boulder¬ 
sized  material  derived  from  adjacent  granitic  and  metatnorphic 
rock  complexes.  Deposits  are  generally  less  than  10  feet 
thick  and  mantle  planated  rock  shelves  in  shallow  mountain  re¬ 
entrants- 


ROCK 

GRANITIC,  METAMOPPHIC  ROCK  ASSEMBLAGE  -  Complex  rock  assem¬ 
blage  composed  predominantly  of  granite,  gneiss  and  schist. 


bajada  (the  northeast  portion  of  the  long  alignment  and  all  of  the  short 
alignment)  are  soft  and  fine-grained  with  little  to  negligible  pavement 
development.  The  most  recent  deposits  occur  in  the  active  ephemeral 
stream  channels  and  on  the  playa  surface. 

The  southwestern  portion  of  the  bajada  has  been  dissected  by  a  dendritic 
pattern  of  recent  ephemeral  stream  channels  (Figure  14) .  In  the  north¬ 
east  portion  of  the  bajada  the  channels  are  less  well-defined  and  gen¬ 
erally  produce  a  braided  stream  pattern. 

The  flat-floored  playa  has  extensive  areas  of  barren,  smooth,  sun-baked 
silty  to  clayey  mud-cracked  ground.  The  surface  is  hard  when  dry;  how¬ 
ever,  during  and  after  storms  the  playa  surface  can  be  inundated  with 
shallow  waters  making  it  very  soft. 
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Figure  14. 

Drainage  channel  map  of 
proposed  project  site. 
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The  smaller  scale  geomorphic  features  on  the  surface  of  the  bajada,  suer! 
as  desert  pavements,  are  expressions  of  a  natural  state  of  equilibrium 
between  erosional  and  depositional  processes.  In  their  natural  state 
these  features  prevent  any  unbalanced  erosion  or  deposition  from  occurring. 

The  desert  pavements  of  the  southwestern  portion  of  the  long  alignment 
are  composed  of  a  tightly-packed  mosaic  of  angular,  coarse  clasts,  one 
stone  thick,  overlying  a  thin  layer  of  loose  silt  (Figure  15) .  These 
pavements  are  formed  by  wind  and  water  erosional  forces  which  remove  the 
fine-grained  surface  materials  and  leave  the  coarse  clasts.  When  mature, 
the  pavements  tend  to  retard  the  eroding  forces  that  formed  them  (2) . 


372P-15 

Figure  15.  Smooth,  barren  desert  pavement  between  washes  on  the  upper 
bajada  near  the  long  trench  alignment.  No  perennial 
vegetation  occurs  in  these  areas. 


The  bajada  surfaces  at  the  short  alignment  and  the  northeastern  portion  of 
the  long  alignment  are  protected  from  wind  and  water  erosion  primarily  by 
3cattered  vegetation  and  a  thin  (3  to  5  mm)  silt  and  clay  surface  crust 
''carapace).  The  carapace  crust  coats  the  underlying  loose  sediments  and 
is  formed  by  the  settling  of  silt  and  clay  on  the  surface  after  raindrop 
impact  or  a  sheet  flow  of  water.  The  vegetation  traps  small  volumes  or 
windblown  sand  m  the  form  of  coppice  sand  dunes.  This  tends  to  retard 
further  movement  of  the  sand  by  the  wind. 
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1.2.1.  3  SOIL  PROPERTIES  (AFERN  3.1) 

The  near-surface  soils  along  the  proposed  trench  alignments  are  princi¬ 
pally  silty  sands  with  varying  amounts  of  boulders  (as  large  as  30  in 
[76  cm)  in  diameter),  cobbles,  gravels,  silt,  and  clay.  Generally  the 
silt  content  of  the  soil  increases  with  increasing  distance  down  the 
bajada  toward  the  playa. 

Based  on  the  results  of  laboratory  tests,  an  overall  volumetric  soil 
shrinkage  of  10  to  15  percent  is  expected  from  the  inplace  density  of  the 
native  soils  to  the  compacted  density  of  the  backfill  material 
(compaction  will  be  carried  out  to  a  nominal  90  percent  of  the  maximum 
density,  as  determined  by  the  ASTM  D1557-70  test  method) .  Further,  a 
comparison  of  average  in  situ  moisture  contents  and  the  optimum  moisture 
contents  indicates  that  less  than  5  percent  additional  moisture  by  weight 
will  be  required  for  compaction,  assuming  some  drying  out  of  materials. 

The  soil  materials  of  the  bajada,  because  of  their  natural  protective 
coverings,  are  moderately  erodible,  but  once  this  covering  is  disrupted 
or  removed,  they  are  expected  to  become  highly  erodible  to  actions  of 
wind  and  water.  The  permeability  of  the  soil  of  the  upper  fans  is  very 
high,  decreasing  with  decrease  in  grain  size  toward  the  playa.  It  is 
expected  that  disruption  of  the  surface  should  increase  permeability, 
particularly  in  the  coarsest  soil  materials  of  the  fans  (A5i  2  j) ■  Soil 
materials  with  expansive  properties  are  found  only  in  the  lower  reaches 
of  the  long  trench  wt.«re  it  approaches  the  playa  and  at  the  site  of  the 
short  trench. 

Natural  cementation  of  the  bajada  in  the  form  of  clay,  silt  and  caliche 
in  the  finer-grained  soils  and  of  caliche  in  the  gravelly  soils  provides 
a  good  measure  of  strength  to  the  subsoils  for  surface  use  of  heavy 
vehicles  and  equipment.  At  or  near  the  surface  on  tne  higher  fan  deposits 
A5 1 )  a  two  to  three  inch  thick  duricrust  has  accumulated  locally.  The 
lower  fan  deposits  vA5;  and  A53)  of  the  bagada  are  surfaced  with  a  thin 
carapace  crust  and  the  playa  with  a  thin,  sun-dried  mud  cake.  These 
surfaces  can  generally  withstand  limited,  light  vehicle  use  in  dry  weatner. 
Moisture  conditioning  and  recompaction  of  access  road  materials  may  be 
required  to  provide  reliable  access  for  heavy  equipment  and  prevent 
serious  washout  and  rutting  during  times  of  heavy  rainfall. 

1.2. 1.4  MINERAL  RESOURCES 

Silver  and  barite  form  veins  of  minor  economic  importance,  and  minor  min¬ 
eralization  of  gold,  copper,  lead,  and  molybdenum  have  been  found  in  the 
Mohawk  Mo'in tains .  The  more  dominant  barite  and  silver-bearing  veins 
appear  to  be  of  epithermal  character.  There  is  presently  no  active  mining 
m  the  area;  however,  since  the  turn  of  the  century,  there  have  been  about 
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a  half  dozen  mines  and  prospects  consisting  mainly  of  shallow  shafts  ex¬ 
tending  to  depths  up  to  70  ft  (21  m)  below  the  ground  surface,  surface 
cuts  to  25  to  30  ft  (3  to  9  m)  deep,  and  a  tunnel  about  300  ft  (91  m) 
long . 

1.2. 1.5  HYDROLOGY  (AFERN  3.2.1) 

1.2. 1.5.1  Surface  Hydrology 

The  drainage  channels  that  affect  the  project  site  are  delineated  on  the 
drainage  channel  map  (Figure  i4). 

Surface  runoff  from  precipitation  on  the  eastern  slopes  of  the  Mohawk 
Mountains  collects  in  the  canyons  and  flows  down  into  well-defined  drain¬ 
age  channels  that  have  become  incised  up  to  10  ft  (3.05  m)  into  the  upper 
portion  of  the  bajada  over  the  last  several  thousand  years.  Rain  falling 
directly  on  the  ba]ada  collects  in  a  dendritic  pattern  of  small  channels 
that  formed  initially  as  shallow  rills  generally  a  few  feet  wide  and  only 
a  few  inches  deep.  These  small  rills  converge  into  larger  channels  that 
either  join  the  large  channels  from  the  mountains,  or  flow  on  down  the 
alluvial  surface  to  form  additional  drainage  channels.  Fluvial  pro¬ 
cesses  are  predominantly  in  a  state  of  erosion  in  the  area  of  dendritic 
channel  patterns  characteristic  of  the  higher  southwest  oortions  of  the 
ba iada . 

In  an  area  located  approximately  midway  between  the  mountains  and  San 
Cristobal  Wash,  the  drainage  channels  take  on  a  braided  pattern  that  con¬ 
tinues  on  to  the  valley  floor.  The  fluvial  processes  in  this  braided 
channel  portion  of  the  bajada  are  generally  in  a  state  of  deposition.  In 
this  area  the  main  channels  become  shallower  and  progressively  less  well 
defined  toward  the  valley  floor,  continually  dividing  into  smaller  dis¬ 
tributary  channels. 

At  some  localities  within  this  area,  especially  in  areas  near  San  Cris¬ 
tobal  Wash,  runoff  has  been  in  the  form  of  sheet  flow. 

The  arroyo  shown  in  cross  sections  1  through  6  on  Figure  16  typifies  the 
large  arroyos  that  originate  in  the  mountains  and  are  deeply  incised  in 
the  southwest  or  upper  portion  of  the  bajada.  The  locations  of  cross 
sections  1  through  6  are  shown  on  Figure  14.  This  arroyo  becomes  pro¬ 
gressively  smaller  down  the  bajada  surface  toward  the  playa.  The  arroyo 
ranges  from  7  to  9  ft  (2.1  to  2.7  m)  deep  and  has  a  gradient  of  from  1.7 
percent  to  more  than  3.3  percent  in  the  southwestern  portions  of  the 
baiada.  The  arroyo  is  sinuous  with  an  irregular  bottom  formed  by  silt, 
gravel  and  boulders.  Downstream  from  measured  Section  3,  the  arroyo 
maintains  similar  characteristics  for  another  mile  (1.6  km)  or  so,  and 
then  changes  character,  becoming  narrower,  shallower,  and  less  sinuous. 
About  2  miles  (3.2  km)  downstream  from  measured  Section  3,  the  channel  is 
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Measured  channel  cross  sections  1  through  6,  San  Cristobal 
Valley,  Arizona.  The  locations  of  these  sections  are  shown  on 
Figure  14.  They  demonstrate  the  size  reduction  in  an  arroyo 
from  the  mountains  (Section  1)  to  the  lower  bajada  (Section  6) 


greatly  reduced  in  size  (Section  3),  averaging  only  10  ft  (3m)  wide  and 
1.3  ft  (0.5  m)  deep.  At  this  point,  the  channel  bottom  is  covered  by 
sand,  fine  gravel,  and  silt,  and  its  course  is  nearly  straight. 

The  change  in  channel  shape  and  size,  as  shown  in  Figure  16,  reflects  the 
dramatic  loss  of  storm  waters  through  infiltration  into  the  sands  under¬ 
lying  the  wash  during  periods  of  storm  runoff.  Infiltration  rates  of 
more  than  3.30  inches/hr  (9.4  cm/hr)  have  been  measured  adjacent  to  the 
site,  (3) .  As  a  storm  wave  passes  down  the  alluvial  fan,  this  marked  re¬ 
duction  m  volume  reduces  the  erosive  power  of  the  stream  and  thus  limits 
the  size  of  channel  excavation  by  flowing  water,  resulting  in  the  noted 
changes  in  size  and  character  of  the  channels. 

Two  major  arroyos  which  originate  in  the  mountains,  ar.d  therefore  nave  the 
largest  potential  flow  volumes,  cross  the  long  trench  alignment.  The 
first  of  these  arroyo  crossings  is  located  at  cross  section  Mo.  5,  (locate 
on  Figure  14  and  17) .  The  second  of  these  arroyo  crossings  is  located 
about  0.3  miles  (0.5  km)  downstream  of  cross  section  No.  9a  (Figure  14). 

As  seen  m  Figure  16,  the  cross-sectional  area  of  these  arroyos  in  this 
portion  of  the  bajada  is  relatively  small. 

The  largest  arroyo  crossed  by  the  alignment  (shown  in  Figure  17)  carries 
water  only  when  water  levels  in  the  adjacent  arroyo  (cross  Sections  1 
through  6,  Figures  14  and  17)  exceed  1  ft  (0.3  m) .  Cross  section  2  of 
Figures  16  and  17  shows  the  size  of  this  adjacent  main  arroyo  where  it 
passes  within  42  ft  (14  m)  of  the  southwestern  portion  of  the  long 
alignment.  Many  smaller  tributary  and  distributary  washes  cross  the 
trench  alignments . 


1 . 2 . 1 . 5 . 2  Groundwater  Availability  and  Quality  ( AF ERN  3.2.2) 

The  San  Cristobal  Valley  constitutes  a  groundwater  basin  which  is  part 
of  the  larger  Gila  River  groundwater  basin.  The  alluvial  deposits, 
which  comprise  a  major  portion  of  the  basin,  generally  consist  of  clay, 
silt,  and  some  gravel.  Shallow  groundwater  tends  to  move  approximately 
northerly  in  the  immediate  vicinity  of  the  site,  and  approximately  north¬ 
westerly  in  the  vicinity  of  Dateland. 

A  special  study  (92)  was  conducted  in  support  of  this  FEIS  to  determine 
the  existence  and  characteristics  c:  potential  aquifers  in  the  general 
vicinity  of  the  site,  to  evaluate  ternate  near-site  sources  of  water, 
and  to  assess  potential  impacts.  ails  are  given  in  that  report 

The  San  Cristobal  Valley  constitutes  a  groundwater  basin  which  is  part 
of  tr.e  larger  Gila  River  Groundwater  3asin.  The  alluvial  deposits, 
which  comprise  a  major  portion  of  the  basin,  generally  consist  of  clay, 
silt,  sand,  and  some  gravel.  These  materials  are  inferred  to  extend  to 
depths  in  excess  of  1,000  feet  in  the  center  of  San  Cristobal  Valley 
near  Stovai  Field,  based  on  data  from  existing  wells  and  test  borings. 


Three  distinct  aquifers  have  been  inferred  from  the  limited  data  available 
in  the  immediate  areas: 

1.  A  "sandy  gravel  aquifer,"  which  occurs  in  an  apparently 
narrow  strip  from  the  base  of  the  Mohawk  Mountains  to  an 
inferred  discontinuity  paralleling  the  mountain  front  and 
approximately  halfway  from  the  alluvial  contact  with  the 
mountains  to  the  center  of  the  valley.  This  aquifer  in¬ 
creases  in  both  depth  and  thickness  with  distance  from 

the  Mohawk  Mountains,  reaching  a  maximum  depth  from  surface 
of  approximately  200  feet  (61  m)  and  thickness  of  approxi¬ 
mately  300  feet  (91  m)  near  the  inferred  discontinuity  in 
the  vicinity  of  the  site.  It  apparently  terminates  near 
the  discontinuity,  and  is  underlain  by  the  impermeable 
metamorphic  bedrock  of  the  Mohawk  Mountains. 

2.  A  "fine  sand  aquifer,"  which  underlies  a  relatively  large 
area  in  the  northern  portion  of  San  Cristobal  Valley  and 
Dateland  at  comparatively  shallow  depth.  This  aquifer 
does  not  appear  to  extend  over  the  area  underlain  by  the 
sandy  gravel  aquifer  near  the  Mohawk  Mountains.  In  the 
San  Cristobal  Valley,  it  is  underlain  by  a  silty  and 
sandy  clay  aquitard.  To  the  northwest  of  the  site  it 

is  underlain  by  a  clay  and  sandy  clay  aquitard,  which 
may  be  discontinuous  or  absent  north  of  Dateland. 

This  aquifer  is  approximately  100  feet  (30  m)  thick. 

It  is  encountered  at  a  depth  of  a  few  tens  of  feet  in 
the  center  of  the  San  Cristobal  Valley,  and  at  approxi- 
matelv  50  feet  (15  m)  in  the  vicinity  of  Dateland. 

3.  A  "sand  and  gravel  aquifer,"  which  is  inferred  to  have  a 
relatively  large  areal  extent  beneath  the  Gila  River  Terrace 
in  the  Dateland  area,  and  to  extend  toward  but  not  under¬ 
lie  the  site.  In  its  southeastern  reaches  near  the  site, 

it  is  overlain  by  a  clay  and  sandy  clay  aquitard,  and 
underlain  by  a  clay  and  silty  clay  aquitard.  The  aquitard 
that  caps  this  aquifer  may  be  discontinuous  or  absent  in 
the  vicinity  of  the  Gila  River  to  the  northeast  of 
Dateland . 

The  aquifer  is  approximately  150  feet  (46  m)  thick  in 
the  Dateland  vicinity,  and  is  encountered  at  depths  of 
approximately  500  feet  (150  m) . 

Groundwater  is  not  currently  being  used  extensively  in  the  vicinity  of  the 
site.  A  well  at  the  Mohawk  Rest  Station,  on  Interstate  3  northwest  of  the 
site,  is  currently  producing  approximately  10,300  gallons  per  day  for  domes 


-32- 


ARROWS  INDICATE  POINTS  AT  WHICH  WASHES 
ARE  CROSSED  THE  LARGEST  WASHES  OR  p 

THOSE  MOST  STRONGLY  AFFECTED  ARE  O 

NOTED.  J 


MANY  SMALL  WASHES  ^ 
CROSSED  IN  THIS  AREA. 


X 


LARGEST  ARROYO  CROSSED 


CftEOSUlf  HUSH 


mlty  substrate 


tic  use  and  landscape  irrigation.  (This  weii  produces  from  the  "sandy 
crave!"  aquifer.)  A  well  at  Dateland  owned  by  the  Harris  Cattle  Company 
is  presently  being  operated  for  approximately  one-half  hour  each  day  to 
supply  water  for  domestic,  commercial,  and  irrigation  purposes.  This  well 
has  reportedly  been  tested  at  more  than  1,600  gallons/minute ,  and  penetrates 
both  the  fine  sand  and  sand  and  gravel  aquifers. 

Data  on  groundwater  quality  in  the  vicinity  of  the  site  are  very  sparse, 
and  much  of  the  data  are  not  current.  Some  new  measurements  (including 
measurements  on  the  quality  of  water  in  special  exploration  wells)  were 
derived  in  the  referenced  study  (92).  The  following  generalizations  can 
be  drawn  from  the  available  data: 

1.  The  best  quality  groundwater  in  the  vicinity  of  the  site 
is  found  at  Dateland.  The  water  from  the  Harris  Cattle 
Company  well,  for  example,  has  levels  of  total  dissolved 
solids  (TDS )  of  less  than  1,000  parts  per  million  (ppm), 
and  is  suitable  for  most  domestic  and  agricultural  uses. 

2.  Water  in  the  "Sandy  gravel  aquifer"  along  the  westerly  side 
of  San  Cristobal  Valley  is  of  marginal  quality,  but  could 
potentially  be  used  for  most  purposes  with  some  level  of 
treatment  or  dilution  with  other  water.  Data  are  available 
both  from  the  well  at  the  Mohawk  Rest  Station,  and  from  a 
special  on-site  test  boring,  with  selected  results  as 
follows  in  parts  per  million  (ppm) : 


SOURCE 

TDS 

CHLORIDE 

Rest  Station 

2,260 

1,038 

Test  3oring 

2,420 

960 

The  TDS  values  slightly  exceed  the  2,000  ppm  limit  assumed 
for  sand  washing  and  concrete  preparation,  and  the  chloride 
concentrations  exceed  the  600  ppm  limit  assumed  for  indus¬ 
trial  uses  in  the  special  study  (92) . 

3.  Sroundwater  from  the  "fine  sand  aquifer,"  derived  from  a 
special  test  boring  in  the  vicinity  of  Stoval  Field,  gave 
the  following  selected  measurements  in  ppm: 

TDS  16,308 

Sulphates  3,509 

Chlorides  7,090 


These  three  critical  concentrations  are  mucn  higher  than 
the  assumed  acceptable  values.  (A  maximum  TDS  of  4,000  ppm 
was  assumed  for  soil  compaction,  equipment  washing,  dust 
control,  ana  domestic  sanitary  purposes.;  02!. 

4.  Fluoride  concentrations  from  all  tested  sources  ranged  from 
a  minimum  of  2.3  to  a  maximum  of  6.3  ppm. 

The  annual  average  of  the  maximum  daily  temperature  at  Gila  Bend,  Arizona, 
which  is  reasonably  typical  of  the  site,  isSft.O^F  (30.0°C).  For  this 
temperature,  the  EPA  National  Primary  Drinking  Water  Regulations 
(40  CFR  141)*  specify  that  fluoride  concentrations  not  exceed  1.4  ppm. 

All  local  groundwaters  exceed  this  value.  Nitrate  (as  N)  cannot  exceed 
10  ppm.  Mo  local  groundwaters  exceed  this  value.  Data  are  not  available 
for  the  other  controlled  constitutents . 

Proposed  National  Secondary  Drinking  Water  Regulations  (42  FR  17143)  call 
for  limits  on  various  substances,  based  on  esthetic  qualities.  Ground- 
water  from  the  Dateland  wells  most  nearly  meets  the  secondary  goals,  as 
shown  below  in  ppm  for  those  constitutents  for  which  measurements  are 


available 

CONSTITUTED 

GOAL 

DATELAND  WELL 

REST  STATION 

Chloride 

250 

232 

1,038 

Sulfate 

250 

212 

405 

TDS 

500 

917 

2,260 

With  respect  to  groundwater,  adequate  supplies  can  be  obtained  from  the 
Dateland  area,  or  could  oe  developed  on  site,  derived  from  wells  in  the 
"sandy  gravel  aquifer,"  although  some  level  of  treatment  or  dilution 
would  be  required.  Use  of  an  onsite  well  or  wells  near  Stoval  Field  is 
not  feasible  and  is  not  likely  for  unused  wells  immediately  north  of  the 
site  owing  to  the  low  quality  of  the  water.  Ail  of  the  groundwater 
sources  ;onsidered  have  fluoride  levels  sufficiently  high  that  treatment 
should  be  considered  if  they  are  to  be  used  for  long-term  human  consump¬ 
tion. 

In  addition  to  the  data  in  Reference  92,  further  information  on  local 
groundwater  conditions  is  given  in  References  4,  5,  and  6. 


♦These  standards  are  related  to  health. 
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1.2. 1.6  METEOROLOGY  iAFERN  3.3.1) 

Wind 

There  are  no  preexisting  wind  data  available  for  the  site  area.  For  this 
reason,  two  isolated  measurements  were  made,  one  in  the  month  of  October 
1976  and  one  in  the  month  of  April  1977.  Typical  hourly  transport  winds 
at  selected  hours  computed  from  these  measurements  are  presented  in 
Figure  13. 

These  two  field  measurements  do  not  conclusively  characterize  wind 
fields  on  site  because  of  the  short  durations;  however,  they  depict 
the  character istic  diurnal  wind  direction  cycle.  This  diurnal  direction 
cycle  is  controlled  ov  the  local  uneven  surface  heating.  In  the  early 
part  of  the  day,  the  east-facing  slopes  of  the  Mohawk  Mountains  are  heated 
and  cause  air  to  rise  from  the  San  Cristobal  Valley.  Consequently,  the 
prevailing  wind  direction  is  from  the  northeast  of  the  site.  In  the 
late  afternoon  and  early  evening  hours  the  east-facing  slopes  cool  off 
at  a  faster  rate  than  in  the  Valley.  Subsequently,  the  air  flows  from  the 
slopes  to  the  valley  and  causes  westerly  and  southerly  winds  in  the  site 
area . 

The  diurnal  vallev/sloce  wind  patterns  dominate  the  wind  pattern  in  the 
site  area  with  synoptic  systems  occasionally  superseding  this  mesoscale 
diurnal  variation. 

Table  1  indicates  the  present  frequency  of  occurrence  of  wind  of  various 
speeds  at  Yuma  and  Gila  Send  over  a  period  of  record  extending  from  1948 
to  1975. 


Table  I.  Percent  frequency  cf  Dccurrer.ce  of  winds 
Dt  various  speeds  ; from  Reference  17) . 


WIND  SPEEDS 

mpr.  ■ 

LOCATION 

3-1.2 

1 .  3-4.6 

4. 7-6.9 

7.3-11.5 

11.6-18.4 

13.5-24.2 

24.3-31.  1 

1 

Yuma 

9.6% 

10.3% 

33.3% 

29.6% 

13.8% 

2.1% 

0 . 3% 

2 

Si  la  Ber.d 

29.2% 

7.9% 

29.2% 

16.3% 

6.2% 

1  .  2% 

3.3% 

^Period  of  Record  1943-19',1. 

^Period  of  Record  1948-1960,  1971-L975. 
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Hourly  average  net  transport  winds  for  specified  hours  at 
three  Locations  on  the  project  site  on  5  and  6  April  1977. 
The  lengths  of  the  arrows  are  drawn  to  scale  in  miles  and 
represent  miles  per  hour.  The  dotted  outline  is  the  part 
of  the  area  mapped  geologically  '.see  Figure  13)  from  which 
the  soil  types  are  used  in  calculation  of  impacts  to  air 
aua 1 1 tv . 


-38- 


Climate 


The  project  site  climate  is  given  below: 

The  climate  is  emphatically  that  of  the  desert.  While  the  period  from 
October  to  mid-Mav  is  quite  pleasant,  the  remainder  of  the  year  is  almost 
unbearably  hot.  Temperatures  of  120  degrees  or  higher  have  been  recorded 
in  July,  August,  and  September. 

During  the  cooler  seven  and  one-half  months  of  the  year,  the  area  has 
very  mild  weather.  Selow  freezing  temperatures  are  rare,  occurring, 
on  the  average,  only  occasionally  during  January  and  the  last  two-thirds 
of  December.  The  lowest  temperature  on  record,  16  degrees,  was  recorded 
in  January  1937.  During  the  daylight  hours  in  winter,  temperatures  normal¬ 
ly  rise  into  the  high  sixties  or  low  seventies. 

Rainfall  amounts  at  Mohawk  Station  (8)  are  normally  very  small.  Only 
in  August  and  December  is  the  normal  rainfall  more  than  one-half  of 
an  inch.  A  large  fraction  of  the  total  precipitation  falls  in  a  very 
short  period  of  time.  The  heaviest  warm  season  rains  are  associated 
with  tropical  storms  originating  in  the  Pacific  Ocean  off  the  coast  of 
Mexico.  Such  a  storm  dumped  3.55  inches  of  rain  on  Mohawk  on  10  August 
1941.  The  winter  rains  are  usually  gentler  and  longer  lasting  than  those 
of  summer. 

Table  2  shows  the  frequency  of  occurrence  of  storms  of  various  intensities 
at  Yuma  and  Gila  Bend,  the  two  closest  sites  for  which  such  data  are 
available . 


Table  2.  Estimated  maximum  precipitation  from  short  duration 
storms  at  Yuma  and  Gila  Bend  (9) .  Frequency  of 
occurrence  shown. 


DURATION  OF 

STORM 

LOCATION 

(AMOUNT 

OF  PRECIPITATION  (INCHES) 

1  YEAR 

10  YEARS 

100  YEARS 

3  Hours 

Gila  Bend 

0.75 

1.92 

3.08 

Yuma 

0.40 

1.54 

z.61 

1  Hour 

Gila  Bend 

0.64 

1.74 

fO 

CD 

Yuma 

0.36 

1.35 

2.25 

0.5  Hour 

Gila  3end 

0.  55 

1.37 

2.20 

Yuma 

0.28 

1.07 

1.78 
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The  seasonal  distribution  of  rainfall,  in  general,  follows  the  same  pat¬ 
tern  in  the  southwestern  region  of  Arizona  as  it  does  in  the  more  rugged 
northern  and  eastern  sections.  The  precipitation  from  showers  is  greatest 
in  July,  August,  and  September  and  least  in  April,  May,  and  June.  The 
southwestern  region  of  Arizona  receives  48  percent  of  its  rainfall  be¬ 
tween  May  and  October  while  the  much  wetter  (about  twice  as  much  rainfall) 
central  and  plateau  regions  of  the  state  receive  48  and  55  percent  of 
their  annual  totals  in  the  same  period.  On  a  daily  basis  most  of  the  rain 
in  the  desert  areas  occurs  in  the  evening  coincident  with  the  peak  in 
thunderstorm  activity,  rather  than  in  mid  to  late  afternoon  as  occurs 
farther  north  and  east  over  the  plateau. 

1.2. 1.7  AIR  QUALITY  (AFERN  3.3.3) 

Except  for  the  presence  of  suspended  dust,  air  pollution  in  the  desert 
regions  of  Arizona  is  considered  to  be  well  below  the  National  Ambient 
Air  Quality  Standards  (10)  and  the  standards  set  by  the  Arizona  State 
Department  of  Health  (11). 

Ambient  airborne  dust  levels  that  exceed  the  national  primary  standard  for 
particulates  do  occur  at  the  project  site.  In  a  study  of  diurnal  dust 
variation  in  the  United  States  (12),  the  normally  reported  visibility  of 
7  mi  (11.3  km)  used  by  the  National  Weather  Service  to  indicate  the  first 
presence  of  significant  blowing  dust,  results  from  an  estimated  dust  con¬ 
centration  of  about  2,700  ug/m3  or  just  over  10  times  the  air  cuality  stan¬ 
dard.  A  day  with  50  mi  (80  km)  visibility  would  have  715  _g /m*  dust  in 
the  air  on  the  average,  about  three  times  the  national  standard  of  260  uq/m 
Figure  19  shows  that  7  mi  (11.3  km)  visibility  at  the  site  is  exceeded 
approximately  99.5  percent  of  the  time. 

Relationships  have  been  developed  relating  wind  speed,  particulate  con¬ 
centration,  and  visibility  at  lower  wind  speeds  than  those  reducing  visi¬ 
bility  to  7  mi  (11.3  km).  Table  3  derived  from  references  (12)  and  (82) 
indicates  the  wind  speeds  and  related  dust  loads  to  reduce  visibility 
over  soils  similar  in  grain  size  distribution  to  those  at  the  project 
site.  At  wind  speeds  of  12  to  13  miles  per  hour,  the  primary  federal 
ambient  air  quality  standard  for  particulates  (260  ug/m^)  can  be  exceed¬ 
ed  by  windborne  dust  from  an  undisturbed  surface.  Visibility  reduction 
to  less  than  50  mi  (80  km)  from  windborne  particulates  will  occur  from 
winds  more  than  approximately  30  mi  (48  km)  per  hour.  For  winds  up  to  11 
mph  the  visibility  will  be  unaffected.  Intermediate  winds  (11  to  18  mph) 
will  cause  some  restriction. 

Thunderstorms  also  generate  dust  and  cause  what  have  been  called  "American 
Haboobs"  or  dust  storms  (13,  14).  Frequently,  individual  storms 
form  lines  or  systems  that  move  north  or  northwest  across  Arizona  under 
the  influence  of  upper  level  winds.  Since  the  formation  of  these  systems 
occurs  most  frequently  in  the  area  south  and  west  of  Tucson,  the  western 
desert  areas  are  subjected  to  more  frequent  dust  storms  than  other  parts 
of  Arizona.  Visibility  in  the  most  severe  of  these  storms  would  be  reduced 
to  less  than  0.25  mi  (0.4  km). 


YEARLY AVERAGE 


MARCH  AVERAGE 


Figure  19.  Locations  of  Arizona  Particulates  Monitoring  Network  Stations; 

and  the  percentage  frequency  (based  on  hourly  observations 
from  military  stations  not  shown  on  this  map)  when  prevailing 
visibility  was  less  than  7  mi  (11.3  km).  Period  of  record 
1940  to  1970  (12) . 


Table  3.  Expected  wind  speed,  dust,  and  visibility 
relationship  for  the  undisturbed  site 
(derived  from  references  12  and  82) . 


WIND  SPEED 

DUST  LOAD 

VISIBILITY 

ms 

mph 

ug/m3 

km 

mi 

0.7-  1.3 

1.5-4 

0.4  -  5. 

UNAFFECTED 

1.9-  3.4 

4.1-  7.5 

5.-  22. 

UNAFFECTED 

3.5-  5.2 

7.6-11.5 

25  -  30 

UNAFFECTED 

5.3-  3.4 

11.6-18.4 

90  -  330 

SOME  RESTRICTION 

3.5-11.0 

18.5-24.2 

350  -  600 

140  to  95 

90  to  60 

11.1-14.1 

24. 3-31.1 

650  -  1200 

82  to  44 

50  to  27 

Sulfur  dioxide,  carbon  monoxide,  and  oxidants  in  varying  amounts  have 
been  recorded  at  the  scattered  desert  locations  of  A jo,  Davis  Dam,  and 
Yuma.  Carbon  monoxide,  hydrocarbons,  and  nitrogen  oxides  have  been  measur¬ 
ed  in  some  residential  areas  and  near  vehicular  traffic. 

Selected  data  from  stations  representative  of  southwestern  Arizona  are 
given  in  Table  4.  In  most  instances,  national  and  state  standards  are 
not  exceeded.  The  exceptions  are  particulate  levels  (including  dust)  at 
Yuma  and  Ajo  and  oxidant  levels  at  Yuma. 

The  Implications  of  these  measured  values  as  well  as  the  Davis  Dam  obser¬ 
vations  farther  north  are  that  background  ambient  dust  levels  at  the  pro¬ 
ject  site  may  frequently  exceed  air  quality  standards,  but  not  nearly  as 
much  as  those  in  disturbed  areas  such  as  A30  and  Yuma.  In  addition, 
along  and  in  the  vicinity  of  Interstate  8,  it  is  possible  that  high  oxi¬ 
dant  and  carbon  monoxide  levels  could  occur  under  the  light  wind  condi¬ 
tions  that  often  prevail  through  the  San  Cristobal  Valley. 


1.2. 1.8  NOISE 

Ambient  noise  levels  on  the  project  site  are  low  (measured  at  approxi¬ 
mately  30  dBA) .  Background  levels  were  measured  in  April  1977  at  the 
D.teland  Post  Office  and  school  and  at  the  Interstate  8  reststop. 

."h-ry  were  between  45  and  50  dBA  at  both  locations  when  no  traffic  was 
passing.  Traffic  raised  these  levels  to  between  65  and  70  dBA  and  a 
train  passing  the  Interstate  8  reststop  raised  sound  pressure  levels  to 
79  dBA. 

1.2.2  Biological  Environment  (AFERN  3.4) 

1 . 2 . 2 . 1  GENERAL 

The  proposed  site  lies  in  the  Sonoran  Desert  within  the  lower  Colorado 
desert  subdivision,  and  is  the  hottest  and  driest  area  of  all  North 
American  deserts  (18).  Because  of  its  remoteness,  extremes  of  tempera¬ 
ture,  and  inaccessibility,  much  of  the  area  within  LAFR  remains  the  least 
disturbed  part  of  the  Sonoran  Desert  within  the  United  States.  Grazing 
by  domestic  livestock,  mostly  cattle  and  sheep,  which  has  had  a  detri¬ 
mental  effect  on  plant  species  composition  and  abundance  in  most  of 
Arizona,  appears  to  have  not  affected  the  project  site.  The  studies 
conducted  for  this  Environmental  Statement  indicate  that  the  proposed 
site  lies  in  an  area  structurally  and  biologically  characteristic  of 
many  alluvial  areas  of  the  Sonoran  Desert  in  southwestern  Arizona, 
particularly  portions  of  the  Cabeza  Prieta  National  Wildlife  Refuge  to 
the  south  (19)  and  the  bajadas  of  the  Kofa  National  Wildlife  to  the  north. 


xisting  air  quality  data  for  the  southwestern  Arizona  monitor- 
n g  stations  nearest  the  project  site.  Circled  numbers  exceed 
oth  federal*  and  state**  air  quality  standards  (15,  16,  17, 

0,  11)  . 
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The  site  area  (except  at  the  extreme  upper  end  of  the  long  alignment)  is 
somewhat  unusual  for  the  Sonoran  Desert  as  a  whole  because  of  the  marked 
paucity  of  catci  and  ocotillo.  Sahuaro  cactus  ( Carnegeia  gigantea)  is 
conspicuous  by  virtue  of  its  size  and  form  along  drainageways  in  the 
upper  and  midbajada  but  does  not  reach  the  density  it  has  over  much  of 
its  range.  Here  it  is  almost  invariably  associated  with  large  shrub  or 
tree  "nurse  plants"  under  which  it  becomes  established. 

At  the  upper  end  of  the  alignment  the  most  conspicuous  topographic  fea¬ 
ture  is  the  presence  of  barren,  flattish  areas  of  darkly  varnished  desert 
pavement  dissected  by  shallow  washes  to  deep  arrovos.  The  deeper  arroyos 
originate  in  the  mountains  while  the  washes  originate  upon  the  pave¬ 
ment  fans  themselves.  These  pavement  areas,  which  represent  old  alluvial 
fan  surfaces,  are  devoid  of  perennial  vegetation  except  in  the  arroyos. 


1.2. 2. 2  VEGETATION  (AFERN  3.4.1) 

The  bajada  on  which  the  proposed  site  is  located  extends  a  distance  of  6 
miles  (10  km)  from  the  base  of  the  Mohawk  Mountains  to  the  playa  of  the 
San  Cristobal  Wash  with  an  eievational  drop  of  500  ft  (15  m) .  Along 
this  eievational  gradient  there  are  substantial  changes  in  drainage 
patterns  and  surface  that  substantially  influence  the  species  composition 
and  distribution  of  vegetation.  The  characteristics  of  the  vegetation 
m  turn  influence  the  distribution  of  animals. 


Perennial  Vegetation 


The  plant  associations  encountered  by  the  project  include  the  paloverde- 
sanuaro  associations  in  the  upper  bajada  with  the  addition  of  ocotillo  at 
the  mountains,  grading  into  creosote  bush-scrub  associations  with  white 
bur  sage  in  the  middle  bajada.  Mesquite  hummocks  and  patches  of  saltbush 
are  common  near  San  Cristobal  Wash.  Along  the  major  arroyos  the  blue 
paloverde-ye llow  paloverde-ironwood  complexes  forma  desert  riparian 
community.  As  the  small  washes  grade  into  the  playa,  mesquite  and  salt¬ 
bush  become  common. 

Vegetation  of  the  site  falls  within  the  lower  Colorado  Valley  subdivision 
of  the  Sonoran  Desert  (20)  .  It  also  retains  some  elements  of  the  Arizona 
Upland  region  to  the  east.  Along  the  eievational  gradient  traversed  by 
the  long  alignment  there  occur  interrelated  changes  in  the  topography, 
drainage  pattern,  and  substratum  (soil)  characteristics.  These  changes 
nave  a  pronounced  effect  on  the  aspect  and  species  composition  of  the 
vegetation.  Figure  17,  as  well  as  showing  watercourse  crossings,  gives 
a  visual  characterization  of  vegetation  encountered  at  different  eleva¬ 
tions  of  the  bajada. 
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In  the  smallest  washes  on  the  fans,  vegetation  consists  of  Encelia 
farinosa  (brittlebush) ,  Larrea  divancata  (creosote  bush),  and  Ambrosia 
dumosa  (white  bur  sage) ,  with  occasional  Krameria  gr ayi  (ratany) ,  and 
Hibiscus  denudatus .  The  latter  is  characteristic  of  the  lower  rock-slopes 
above  the  alignment  and  occurs  in  washes  only  in  the  uppermost  part 
of  the  bajada.  As  these  washes  deepen  slightly,  stunted  Olneya  tssota 
(ironwocd)  and  Cercidium  microphyllum  (yellow  paloverde)  also  occur. 

These  latter  species  form  trees  characteristic  of  washes  virtually  through¬ 
out  the  Sonoran  Desert.  Occasional  sahuaro  cactus  ( Carnegiea  gigantaa) 
complete  the  perennial  flora  of  the  minor  washes.  Most  large  sahuaros  on 
the  site  have  several  nest  holes  formed  originally  by  Gila  woodpeckers  and 
common  flickers  but  utilized  by  other  bird  species  including  elf  owl.  A 
number  of  the  older  sahuaros  have  gallerias  spiraling  up  the  trunk, 
evidently  gnawed  by  wood  rats  (.Vcotoma) .  Characteristic  Heotoma  stick 
nests  were  observed  adjacent  to  several  of  the  large  washes  and  arroyos. 

The  barrel  cactus  ( Ferocactus  wislizeni)  is  the  only  other  conspicuous 
cactus  along  the  alignments.  It  occurs  as  scattered  individuals  on  sandy 
Larrea  flats  on  the  lower  bajada  and  flood  plain  at  the  lower  end  of  the 
alignments . 

Opuntia  acanthocarpa  (buckhorn  cholla)  exists  as  a  few  scattered  indivi¬ 
duals  at  the  lower  end  of  the  alignment,  and  it  and  o.  bigelovii  (Teddybear 
cholla)  are  common  at  the  extreme  upper  end  of  the  alignment.  Mammil- 
laria  tetrancistra  (pincushion  cactus)  is  uncommon  in  rocky  places  in  the 
upper  and  mid-bajada  and  on  rockslopes,  and  two  individuals  of  Cereus 
greggii  (night  blooming  cereus)  were  observed,  one  at  the  upper  end  of 
the  long  alignment  and  another  near  Interstate  8  midway  down  the  bajada. 

The  latter  species  is  often  inconspicuous  (when  not  in  flower  it  re¬ 
sembles  dead  sticks  where  it  grows  under  large  trees  along  washes) , 
and  it  may  be  more  common  than  site  observations  suagest. 

The  ocotillc  [Fauquier ia  splendens)  occurs  as  a  few  scattered  individuals 
near  the  uppermost  end  of  the  alignment.  It  and  many  of  the  cacti  become 
more  common  on  the  rockslopes  of  the  Mohawk  Mountains  immediately  above 
the  upper  end  of  tne  alignment. 

The  arroyos  of  the  upper  bajada  support  the  most  diverse  perennial  flora 
of  the  alignment  area.  All  tne  above  species  occur  here  ( Olneya  and 
Cercidium  as  we  11 -dove loped  trees,  as  well  as  the  tree  Cercidium  floridum  (blue 
paloverde) ,  which  reaches  its  maximum  numbers  in  arroyos  about  one- 
third  of  the  way  down  the  alignment.  Characteristic  shrubs 
include  Hyptis  emoryi  (desert  lavender) ,  Acacia  greggii  (catclaw  acacia) , 
Ambrosia  Hid  folia  (holly-leaf  bur  sage  -  restricted  to  this  part  of 
Arizona)  ,  Crixis  caii formca  'California  trixis;  ,  3ebbia  juncea  ('tor¬ 
toise’s  delight),  Lycium  andersomi  (box  thorn),  Condaha  iycioides  var . 
car.escer.s  (gray  thorn),  Teucrium  gianduiosum  (glandular  germander,  un¬ 
common  in  Arizona) ,  Sphaeralcea  ambigua  (desert  mallow) ,  Fagonia  caii- 
fornica  subsp.  iaevis  (California  fagonia),  and  Di  taxis  lanceolate  (nar¬ 
row-leaved  ditaxis) .  Two  perennial  vines  grow  on  the  larger  shrubs  and 
trees:  Sarcostemma  cynanchoides  var.  hartwegii  (climbing  milkweed)  and 
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3ranaega  bigelovii  (brandega) .  Perennial  herbs  include  two  spurges  or 
sand-mats,  Euphorbia  polycarpa  and  E.  glyptosperma ,  and  the  four  o'clock, 
y.irabihs  bigelovii.  The  epiparasite  Phoradendron  califormcum  (desert 
mistletoe),  grows  on  Oineya,  Cercidium,  and  Acacia,  and  the  root  para¬ 
site  Orobanche  ludoviciana  (broom  rape)  -  in  this  area  parasitic  on  the 
roots  of  Ambrosia ,  Enceha,  and  occasionally  Opuntia  -  sends  its  spikes 
of  flowers  up  in  good  years. 

At  about  the  midpoint  of  the  long  trench  alignment  (Areas  D  and  E) , 
well-developed  desert  pavement  areas  cease  to  exist,  and  the  arroyos 
and  washes  become  shallower.  During  storms,  sheet  flooding  and  deposi¬ 
tion  occur,  preventing  the  development  of  desert  pavement  and  allowing 
the  development  of  vegetation  in  the  interfluvial  areas.  Between 
drainagewavs ,  Larrea  occurs  in  the  sandy-siltv  to  sandy-gravelly  soils 
with  occasional  Ambrosia  dumosa  as  an  associate.  Scattered  small  iron- 
woods  and  yellow  paloverde  occur  in  washes  and  in  the  arroyos:  many 
of  the  same  species  as  those  in  arroyos  higher  on  the  bajada  occur 
with  the  addition  of  occasional  Hymertoclea  salsola  (cheese  bush)  in 
sandy  wash  soils.  Cercidium  floridum  (blue  paloverde)  reaches  its  great¬ 
est  development  in  arroyos  here  but  several  of  the  uppermost  bajada  shrub 
species  including  Tnxis,  Teucrium,  Condaiia ,  Eagorna ,  and  Sphaeralcea  have 
either  dropped  out  or  become  quite  uncommon. 

A  gradual  transition  occurs  between  this  region  (which  has  many  tree- 
lined  shallow  washes  winding  their  way  through  Larrea  flats)  and  the  area 
of  the  base  of  the  alignment  (which  has  a  less  rocky,  sandy-silty  soil 
with  a  more  or  less  uniform  stand  of  Larrea )  .  Vegetation  of  washes 
less  than  a  foot  deep  is  distinguished  from  the  surrounding  Larrea  flats 
only  by  a  greater  frequency  and  size  of  the  characteristic  shrubs  of  the 
area  (larrea.  Ambrosia  dumosa,  Atriplex  canescens  [four  wing  saltbush], 

A.  concert! folia  [cattle-spinach ] )  and  by  the  addition  of  the  conspicu¬ 
ous  shrubby  Galleta  grass  (Hiiaria  rigida) ,  which  is  confined  to  drainage- 
ways  on  the  lower  part  of  the  bajada  and  adjacent  flood  plain.  Scattered 
colonies  of  the  tail  herbaceous  Argemone  intermedia  (prickly  poppy)  are 
also  characteristic  of  this  area. 

In  spring,  the  diminutive  annual  Piantago  insular  is  (Indian  wheat)  carpets 
the  area  with  densities  up  to  400  individuals/m<! ,  ranging  in  height  from 
2  cm  or  less  to  20  cm  or  more  depending  upon  the  favorableness  of  the 
situation.  Maximum  size  is  attained  in  small  depressions.  Table  5  com¬ 
pares  size  and  reproductive  output  of  a  Plantago  population  growing 
adjacent  to  6  inch  deep  tire  ruts  and  a  population  less  than  3  ft  (1  m) 
away  on  an  undisturbed  soil  surface. 
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Table  5.  Comparison  of  size  and  reproductive  characteristics 
of  the  annual,  Piantago  insulans,  growing  adjacent 
to  6-inch  deep  tire  ruts  near  base  of  long  alignment 
and  on  undisturbed  soil  1  meter  away.  Data  are  ex¬ 
pressed  as  mean  i  standard  error;  p  indicates  the 
probability  that  the  difference  between  means  is  not 
significant  (Student's  t  test).  Seventeen  plants 
were  measured  for  each  sample.  April  9,  1977. 


TALLEST  STEM 

( cm) 

LONGEST  LEAF 

( cm) 

#  INFLORESCENCES 

PER  PLANT 

*  CAPSULES  PER 

INFLORESCENCE* 

Tire  Rut 

14.1  ±  2.5 

6.4  r  1.2 

45  ±  14 

30.4  t  7.0 

undisturbed  Soil 

4.7  r  1.6 

3.6  ±  1.2 

22  t  10 

14.4  t  3.8 

Student's  t 

12.51 

6.49 

5.41 

8.04 

O 

<  0.001 

<  0.001 

<  0.001 

<  0.001 

’Each  capsule  contains  two  seeds. 


On  the  lower  bajada  and  flood  plain  the  shrubs  are  usually  less  than  3  ft 
(1  m)  tall  and  there  are  occasional  small  trees  (Olneya  and  both  species 
of  Cercidi'-im)  as  tali  as  6  ft  (2  m)  growing  along  the  larger  washes. 

There  are  also  individuals  of  the  barrel  cactus  ( Ferocactus  wislizeni) , 
a  characteristic  species  of  sandy  flats,  here  occurring  at  the  western 
limit  of  its  distribution. 

3eiovj  the  lower  end  of  the  alignments  there  are  small  sand  hummocks  held 
in  place  by  mesquite  (Prosopis  ju lifiora  var.  torreyana) ,  which  also  grows 
in  small  washes  here,  and  by  Larcaa  and  Hilaria.  The  transition  to  the 
piaya  is  marked  by  an  increase  in  frequency  of  the  somewhat  salt-tolerant 
saltbushes  (Atnpiax  sanescens  and  A .  polycarpa)  and  by  the  succulent- 
leaved  haiophytic  subshrub  Suaeda  torreyana  var.  t orreyana  (Torrey's 
5ea-blite).  Mesquite  also  occurs  on  the  piaya  fringe. 

The  clear  altitudinal  zonation  of  tree  and  shrub  species  composition  is 
shown  in  Figure  20,  which  includes  data  from  San  Cristobal  Wash  to  the 
base  of  the  Mohawk  Mountains.  Data  from  interwash  transects  and  from 
small  washes  are  included  in  this  figure.  Figures  21  and  22  are  photo¬ 
graphs  of  the  characteristic  vegetation. 

In  some  areas  of  all  elevations  on  the  bajada,  in  addition  to  perennial 
flowering  plants,  there  are  extensive  growth  of  soil  lichens,  which  appear 
to  add  considerable  stability  to  the  soil. 
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SAMPLING  AREA1  AND  ALTITUDE 
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Figure  20.  Percent  vegetation  coverage  on  interwash  transects  (solid 

lines;  bare  ground  had  a  value  of  greater  than  SO  percent  and 
is  not  included) ,  or  the  number  of  plants  per  15  m  length  of 
small  wash  (dotted  lines)  on  an  altitudinal  gradient  from 
San  Cristobal  Wash  (Area  A)  to  the  base  of  the  Mohawk  Moun¬ 
tains  (Area  G)  parallel  to  the  proposed  trench  alignment. 
There  is  a  clear  altitudinal  zonation  of  species  composition 
but  creosote  bush  ( Larzea  divaricata) ,  white  bur  sage  ( Ambro¬ 
sia  duwosa) ,  and  ironwood  (Dlneya  tesota)  are  present  at  all 
elevations . 


Ephemeral  Annual  Plant  Species 


Ephemeral  annual  species  vary  greatly  from  year  to  year  in  distribution 
and  abundance  owing  to  the  great  temporal  and  spatial  variability  of  rain 
fall,  and  to  specific  germination-regulation  mechanisms  which  restrict 
germination  of  a  species  to  times  when  sufficient  soil  moisture  [usually 
the  equivalent  of  1  in  (2.5  cm)  or  more  precipitation]  coincides  with 
temperatures  favorable  to  that  species'  germination  (22).  3oth  winter 
and  summer  annuals  occur  on  the  site. 
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372P  21 

Fiqure  21.  A  Sahuaro  Cactus  and  Paloverde  Tree  in  minor  watercourses  on 
the  Upper  Bujada  near  the  longer  trench  alignment. 


372P  22 

Figure*  22.  The*  .sparse  Creosote  Bush  community  of  the  Lower  Bajada. 


Annual  species  occurring  on  the  3ite  fall  into  two  generally  recognized 
groups:  summer  and  winter  annuals  (20,  23).  These  groups  differ  not 

only  in  germination-regulation  mechanism  but  also  in  the  photosynthetic 
pathway  employed  (24).  From  the  total  winter  annual  flora  of  a  site, 
different  selections  of  species  may  appear  on  the  site  from  year  to  year 
depending  upon  local  temperature  and  rainfall  conditions  for  that  parti¬ 
cular  year.  For  these  reasons,  annual  plants  are  not  considered  in  the 
quantitative  vegetation  descriptions.  A  serious  attempt  was  made,  how¬ 
ever,  to  collect  all  annual  species  occurring  on  the  site  in  summer 
1976  and  spring  1977,  and  these  species  are  included  in  the  plant  species 
list  in  Reference  38.  In  addition,  comprehensive  plant  collections 
were  made  in  nearby  areas  having  more  favorable  local  conditions,  and 
three  species  from  these  collections  likely  to  occur  on  the  site  under 
favorable  conditions  are  included  in  that  species  list.  Due  to  the 
yearly  and  seasonal  fluctuations  in  species  composition  and  abundance  of 
annuals  on  the  site,  they  were  not  considered  in  detail  in  the  quantita¬ 
tive  vegetation  description  prepared  for  this  statement.  Annual  species 
collected  in  late  summer  of  1976  and  spring  1977  are  included  in  the 
plant  species  list  in  Reference  88. 

Plant  Species  Protected  by  Federal  law 

An  examination  was  made  of  the  Department  of  the  Interior  Fish  and  Wild¬ 
life  Service  lists  of  endangered  and  threatened  plant  species  occurring 
in  Arizona  and  recently  extinct  or  possibly  extinct  species  in  the  Con¬ 
tinental  united  States  'JS).  All  species  reported  to  occur  in  the  Sonoran 
Desert,  or  possibly  occurring  tiere  as  stragglers,  and  species  reported  to 
occur  in  and  near  Yuma  County  (19,  26,  27,  28,  29,  30)  were  noted  and 
information  on  their  appearance,  habitat,  and  recorded  distribution  was 
evaluated.  A  careful  search  was  made  for  these  species  during  the  field 
investigations  or.  the  project  site  and  in  the  vicinity.  Wo  endangered 
or  threatened  species  were  found  on  the  project  site  or  in  nearby  simi¬ 
lar  habitats.  There  is  some  possibility  that  one  or  more  of  the  endan¬ 
gered  and  threatened  species  occurs  in  the  adjacent  Mohawk  Mountains  out 
of  range  of  potential  disturbance  from  the  project. 

Plant  Species  Protected  by  Arizona  Law 

Arizona  State  law  (31)  designates  certain  plant  groups  identified  by 
botanical  names  as  protected.  Species  that  occur  on  the  site  that  are 
protected  by  these  laws  are  listed  in  Table  6. 

These  taxa  and  other  protected  or  endangered  ones  considered  to  have  a 
remote  possibility  of  occurrence  on  the  site  (At npiex  hymeneiytra , 
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'able  6. 


Species  occurring  on  the  proposed  project  site  protected 
by  Arizona  state  law.  Nomenclature  follows  Kearney  and 
Peebles  (27).  Habitat  information  is  contained  in  the 
annotated  plant  checklist  for  the  project  site  (Base¬ 
line  Studies) . 


CACTACEAE : 

Carnegiea  gigantea  -  sanuaro 
Ferocactus  wislizeni  -  barrel  cactus 
>lammi llaria  cetranciscra  -  pincushion  cactus 
Opuntla  acanthocarpa  -  buckhorn  cholla 
0.  bigelovii  -  teddy  bear  cholla 

Pemocereus  greggii  var.  transmontanus  -  night-blooming  cereus 


EOUQUIERXACEAE : 

Fouquieria  splendens  -  ocotiilo 


LEGUMINOSAE : 

Cercidium  floridum  -  blue  paloverde 
C.  microphyllum  -  yellow  paloverde 
Olr.eua  cesota  -  ironwood 
Prosopis  julidiora  -  mesquite 


Salsa  spir.osa,  Rhus  kearneyi ,  Crassulaceae  -  Dudleys  arizonica  =  Echeveria 
pulverulenta)  were  carefully  searched  for  during  the  field  investigations. 
It  is  considered  highly  unlikely  that  protected  taxa  (other  than  bulb¬ 
forming  Liliaceae)  not  included  in  the  species  list  occur  here.  The  bulb¬ 
forming  Liliaceae  (Hesperocallis ,  Allium,  Triteleiopsis ,  Dichelostemma , 
Calachoctus)  present  a  problem  because,  like  desert  annuals  mentioned 
earlier,  plants  existing  underground  as  perennial  bulbs  or  corns  may  not 
appear  above  the  surface  except  in  "good"  years.  ''C-^od"  years  for  a 
given  species  at  a  given  locality  may  occur  infrequently.  Thus,  although 
no  Liliaceae  were  observed  at  the  project  site  during  1976-1977  -  a  rela¬ 
tively  good  year  -  the  possibility  that  one  or  more  species  occurs  here 
can  be  deemed  rather  unlikely  but  cannot  be  ruled  out. 


1.2. 2. 3  WILDLIFE  (AFERN  3.4.2) 

Wildlife  of  LAFR  and  its  vicinity  is  generally  more  abundant  and  diversi¬ 
fied  in  the  paloverde -sahuaro  association  than  in  the  creosote  bush- 
scrub  community.  Lists  of  the  vertebrate  species  expected  in  desert  habi¬ 
tats  occurring  in  the  vicinity  of  the  project  site  are  included  in 
Reference  38. 
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The  only  large  mammals  whose  presence  was  verified  during  the  field 
studies  on  the  site  were  coyote,  kit  fox  and  a  wild  horse.  Badgers  and 
striped  skunks  may  also  occur  in  the  vicinity  but  no  observations  or 
definite  identification  of  sign  were  made  of  these  species.  The  status 
of  the  two  large  mammal  species  in  the  area  that  are  of  greatest  public 
interest  (the  Sonoran  pronghorn  antelope  and  the  desert  bighorn  sheet) 
is  discussed  in  detail  below  under  "Animal  Species  Protected  by  Federal 
and  State  Law. " 

Six  species  of  rodents  were  trapped  during  the  two  site  surveys  (con¬ 
ducted  during  September  1976  and  April  1977).  These  included  five 
species  of  pocket  mice  and  the  Merriam  kangaroo  rat.  The  only  other 
species  of  small  mammals  observed  were  two  species  of  ground  squirrel, 
the  desert  cottontail  and  the  blacktail  jack  rabbit.  Trapping  data,  and 
relative  abundances  of  species  are  contained  in  Reference  88. 

Thirty- five  species  of  birds  were  observed  on  the  site.  Breeding  be¬ 
havior  was  observed  in  i3  of  these  species  during  the  April  1977  study. 
Most  of  the  bird  species  found  on  the  site  utilize  the  trees  and  denser 
vegetation  of  the  arroyos  for  their  breeding  activities  although 
some  species  such  as  the  sage  sparrow  and  Brewer's  sparrow  nest  in  the 
open,  flat  areas.  A  bird  species  list  is  included  in  Reference  38. 

Animal  Species  Protected  by  Federal  Law 

The  most  recent  United  States  Fish  and  Wildlife  Service  List  of  Endangered 
and  Threatened  Wildlife  (32)  includes  only  one  species  of  animal,  the 
Sonoran  pronghorn  ( Ancilocapca  americana  sonoriensis)  that  would  be 
likely  to  occur  on  the  site.  Sonoran  pronghorns  at  one  time  occupied 
"desert  plains  of  central  western  Sonora  and  north  to  southern  Arizona” 
but  in  1973  were  reported  to  be  "found  in  the  United  States  only  in  a 
limited  portion  of  the  Cabeza  Prieta  Game  Range  [20  miles  south  of  the 
site]  and  the  Organ  Pipe  Cactus  National  Monument,  Arizona"  (33).  More 
recent  continuing  observations  conducted  by  personnel  of  the  Cabeza  Prieta 
National  Game  Range,  the  United  States  Border  Patrol,  the  U.S.  Customs 
Service,  and  the  Arizona  Game  and  Fish  Department,  and  collected  in  annual 
Completion  Reports  by  the  Arizona  Game  and  Fish  Department  (34)  have  re¬ 
corded  some  160  observations  of  a  total  of  700  pronghorns  (some  probably 
multiple  observations  of  the  same  individuals)  on  or  near  LAFR  (LAFR, 
Cabeza  Prieta  National  Game  Range,  and  Organ  Pipe  National  Monument)  since 
1963.  These  are  mapped  on  Figure  23.  There  have  been  no  recorded  sight¬ 
ings  or  other  evidence  of  pronghorns  in  the  San  Cristobal  Valley  within 
12-13  miles  of  the  project  site.  The  habitat  is  similar  to  that  of  the 
Mohawk  Valley  to  the  west  of  the  Mohawk  Mountains  where,  since  1963,  ten 
sightings  including  36  animals  have  been  made  (34).  It  is  not  known  why 
pronghorn  should  occupy  one  and  not  both  of  these  valleys,  and  the  lack  of 
observations  does  not  rule  out  the  possibility  that  pronghorn  may  occa¬ 
sionally  be  present  in  the  San  Cristobal  Valley  and  on  the  project  site 
itself . 
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Because  the  Sonoran  pronghorn  is  an  endangered  species,  the  United  States 
Fish  and  Wildlife  Service  (FWS)  Regional  Director  (Albuquerque)  estab¬ 
lished  a  "recovery  team"  to  study  the  species  and  determine  its  "critical 
habitat"  m  accordance  with  Section  7  of  the  Endangered  Species  Act.  The 
"critical  habitat"  recommended  by  the  recovery  team  is  shown  in  Figure  23 
and  includes  the  project  site.  The  FWS  Regional  Director  determined  tnat 
there  was  insufficient  justif ication  accompanying  the  recommendation  to 
support  the  designation  and  returned  the  recommendation  to  the  recovery 
team  for  further  study.  The  Air  Force  is  currently  in  consultation  with 
the  U.3.  Fish  and  Wildlife  Service  on  this  issue,  and  a  letter  from  the 
FWS  Regional  Director  indicating  that  the  project  as  described  herein 
"...will  not  adversely  affect  the  pronghorn  or  its  essential  habitat..." 
is  included  in  Appendix  2. 


Animal  Species  Protected  by  State  Law 

Desert  bighorn  sheep  are  the  only  large  game  mammals  occurring  in  the  vici¬ 
nity  of  the  site  aside  from  occasional  visits  of  mule  deer,  and  are  of 
particular  interest  to  the  Arizona  Game  and  Fish  Department.  Their 
population  size  in  the  Mohawk  Mountains  is  stable  and  estimated  to  be 
approximately  25  individuals  (37) .  Bighorns  in  this  area  are  not  particularly 
sensitive  to  nearby  human  activity  (34)  but  may  temporarily  leave  an  area 
of  noisy  human  activity,  such  as  construction  and  blasting  (37) .  The 
long  trench  alignment  terminates  at  the  base  of  the  major  seasonal 
use  area  for  bighorns  in  the  Mohawk  Mountains.  During  the  wetter, 
cooler  months  of  January  through  April,  bighorns  frequently  occupy 
the  inselbergs  (rock  outcrops)  protruding  from  the  bajada  to  the  north¬ 
west  and  southeast  of  the  upper  terminus  of  the  long  trench  alignment, 
and  also  may  be  found  on  the  bajada  near  the  base  of  the  mountains  (37). 

There  are  no  documented  tanks  (water  catchments)  on  the  eastern  flank  of 
Mohawk  Mountains  to  attract  sheep,  but  one  has  been  reported  adjacent  to 
the  abandoned  mine  a  mile  to  the  northwest  of  the  terminus  of  the  long 
alignment,  and  another  putative  small  one  was  located  during  the  archaeo¬ 
logical  survey  (for  this  EIS)  at  the  base  of  the  mountains  directly  in 
line  with  the  long  alignment.  Neither  has  been  located  by  the  Arizona 
Department  of  Game  and  Fish. 

Ail  vertebrates  and  some  invertebrates  are  protected  in  Arizona  to  the 
extent  that  a  hunting  license  with  the  appropriate  stamps  is  required  for 
collecting  them.  A  few  species  known  to  occur  on  the  project  site  are 
protected  individually  but  for  reasons  unrelated  to  potential  distur¬ 
bance  from  construction  activities.  The  possession  of  two  genera  of 
lizards  for  example,  chuckwalla  ( Sauromalus  sp.)  and  the  horned  lizard 
(Phrynosoma  sp.),  is  restricted  to  prevent  their  collection  and  sale  as 
pets . 
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1.2.3  Socioeconomic  Environment  (AFERN  4.0) 

1.2. 3.1  ECONOMY  AND  SERVICES  (AFERN  4.2) 

The  project  site  is  located  in  a  very  sparsely  populated  portion  of  south 
central  Yuma  County  in  Southwestern  Arizona.  The  closest  major  urban 
centers  are  Phoenix,  Arizona;  Tucson,  Arizona,  and  San  Diego,  California. 

The  only  medium-sized  city  within  100  miles  of  the  site  is  the  City  of 
Yuma,  Arizona  ^about  54  air  miles  [37  km]  and  64  road  miles  [l03  km]*  west). 
Several  small  agricultural  and  tourist  service  communities  exist  along 
Interstate  8  within  50  miles  of  the  site.  Dateland,  Arizona  is  about  6 
air  miles  (11  km)  and  7  road  miles  (13  km)  east  of  the  site,  but  consists 
of  only  a  lunch  counter,  gas  station,  post  office  and  gift  shop.  Date- 
land  will  be  the  access  point  for  traffic  leaving  the  site.  Tacna,  Ari¬ 
zona  is  approximately  16  air  miles  (30  km)  or  19  road  miles  (30  km)  west 
of  the  site  and  contains  the  nearest  motel  and  some  other  services.  The 
closest  doctor  is  in  Weilton,  Arizona,  about  25  air  miles  (46  km)  and  37 
road  miles  (69  km)  west  of  the  site.  Each  of  these  communities  has  only 
a  few  hundred  people.  Gila  Bend,  Arizona  has  about  2,000  people  and  is 
about  46  air  miles  (85  km)  or  48  road  miles  (89  km)  east  of  the  site. 

Yuma  is  about  49  air  miles  (91  km)  and  65  road  miles  (100  km)  west  of 
Dateland  and  the  closest  community  providing  a  full  range  of  services  as 
well  as  a  sufficient  labor  force  to  support  the  project.  Over  70  percent 
of  the  population  of  Yuma  County  lives  in  the  vicinity  of  Yuma  City. 

Yuma  County  and  City  are  considered  in  some  detail  here  because  it  is 
thought  that  most  of  the  construction  force  will  come  from  or  relocate  in 
Yuma. 

The  City  of  Yuma  offers  a  socioeconomic  infrastructure  not  unlike  most 
communities  in  the  population  range  of  25,000  to  100,000  people:  schools, 
police,  hospitals,  libraries,  developed  recreation  opportunities,  shop¬ 
ping,  housing,  and  water  and  sewerage  facilities  are  all  available  in  Yuma. 
Elementary  school  enrollment  growth  is  occurring  in  the  Crane  Elementary  School 
District  while  declines  are  being  experienced  in  the  Yuma  Elementary  School 
District  No.  1.  The  two  schools  operated  by  Yuma  Union  High  School  Dis¬ 
trict  are  currently  over  capacity.  The  Police  Department  has  a  staff  of 
73  people  to  serve  Yuma  and  the  adjacent  area.  Eire  protection  in  the 
city  is  provided  by  59  firefighters  operating  from  3  stations  and  the 
Insurance  Underwriters  have  assigned  Yuma  a  rating  of  4B**.  The  26  fire¬ 
men  of  the  Yuma  Rural/Metro  Eire  Department,  Inc.  provide  subscription 


Air  miles  are  straight-line  distance  from  Stoval  Airfield;  road  miles  are 
from  Stoval  Airfield  to  Dateland  and  then  along  Interstate  3. 

The  National  Fire  Underwriters  and  the  Insurance  Services  Office  eval¬ 
uate  a  community’s  overall  fire  defense  and  rate  it  according  to  an 
insurance  protection  class.  The  grades  range  from  1,  the  best,  to  10. 
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fire  protection  to  property  outside  the  city.  The  closest  comprehensive 
health  care  services  to  the  site  are  in  Yuma.  Facilities  include  a  hos¬ 
pital,  convalescent  center,  outpatient  clinic,  psychological  counseling 
center,  and  the  County  Health  Department.  The  hospital,  Yuma  Regional 
Medical  Center,  an  acute  care  facility  with  60  physic: ans  and  surgeons  on 
staff,  is  currently  expanding  from  167  beds  to  220  beds.  The  city  main¬ 
tains  14  parks  and  recreation  areas  including  a  240-acre  recreation  com¬ 
plex.  Electricity  is  provided  through  the  investor-owned  Arizona  Public 
Service  Company,  mainly  from  the  Four  Corners  generating  station.  Water 
is  provided  from  the  Colorado  River  with  a  maximum  supply  of  50,000  acre 
feet,  depending  on  the  river  level.  Wastewater  is  treated  at  the  city's 
6.5  mgd  plant.  Effluent  meeting  Arizona  State  Department  of  Health 
water  quality  standards  is  discharged  to  the  Colorado  River.  All  of  the 
above  listed  facilities,  except  the  high  schools,  are  considered  adequate 
for  current  requirements,  and  will  accommodate  any  temporary  growth  (un¬ 
expected)  induced  by  the  MX  buried  trench  project. 

The  ethnic  composition  of  Yuma  County's  population  includes  a  large  pro¬ 
portion  of  Spanish  heritage  people  (27  percent);  smaller  concentrations 
of  blacks  (3  percent),  native  Americans  (4  percent),  and  Orientals  (1  per¬ 
cent:  ;  and  65  percent  white.  Indian  populations  are  concentrated  in 
reservations  near  the  western  border  of  the  county .  Blacks  tend  to  con¬ 
centrate  in  Yuma  City,  and  other  groups  are  randomly  distributed  through¬ 
out  the  population  centers  (38,  39). 

Tourism  is  an  important  component  of  Yuma  City's  economy  and  has  resulted 
in  a  large  number  of  temporary  housing  'units.  These  facilities  are  sum¬ 
marized  in  Table  7.  The  tourist  season  generally  peaks  in  January,  but 
extends  from  October  to  March.  In  the  off-season,  a  large  number  of 
units  are  available;  even  during  the  season,  some  units  are  typically 
available.  Gila  Bend  also  provides  tourist  facilities  including  nine 
motels  with  284  rooms  (40).  Tacna 1 s  one  motel  has  22  units,  while  Well- 
ton's  one  motel  has  14  units. 

The  economic  region  most  likely  to  be  influenced  by  proiec  tpenditures 
includes  both  Yuma  and  Maricopa  (Phoenix)  counties  wh '  d  :  -r  w’dely  in 
terms  of  total  income.  In  1972,  income  in  Yuma  Coun*-  „.-s  •_  i  $241 
million  and  in  Maricopa  County  almost  $4  billion.  Earnings  in  the  two 
counties  in  1972  are  presented,  by  Industrial  Division,  in  Table  3.  Yuma 
County's  private  sector  is  dominated  by  agriculture  as  the  prime  earnings 
generator  with  the  combination  of  trade  and  services  holding  a  strong 
position,  reflecting,  in  part,  the  importance  of  tourism  to  Yuma.  The 
government  sector  is  about  the  same  size  as  agriculture  as  a  source  of 
earnings,  and  the  presence  of  substantial  military  activities  in  the 
county  accounts  for  much  of  this  sector's  earnings.  Maricopa  County, 
on  the  other  hand,  exhibits  some  of  the  character  of  what  has  come  to  be 
termed  a  postindustrial  economy,  where  a  large  manufacturing  capacity 
has  been  overshadowed  by  the  more  rapid  growth  of  trade  services  and 
local  government,  elements  more  oriented  toward  local  needs. 


Table  7.  Temporary  accommodations  in  the  City 
Yuma,  1976  (39). 


NUMBER  OF 
UNITS/SPACES 


OCCUPANCY  RATES 


WINTER  SEASON  REST  OF  YEAR 
PERCENT  PERCENT 


Mobile  Home  Park 


Apartment 


Motel-Hotel 


LAn  additional  262  spaces  are  under  construction. 


Table  3.  Personal  income  in  1972  in  Yuma  and 
Maricopa  counties  (41) . 


INDUSTRIAL  DIVISION 


Mining 

Construction 
Manufacturing 
Transportation,  Communica¬ 
tion,  Public  Utilities 
Trade 

Finance,  Insurance,  and 
Real  Estate 
Services 
ether 

Federal  Govt-Civilian 
Federal  Govt-Military 
State  ,i  Local  Govt. 

TOTAL  Earnings  by  Place 
of  Work 


YUMA  COUNTY  INCOME 


MILLIONS 
OF  DOLLARS 


3  74.8 
0.1 
12.2 
9.5 


MARICOPA  COUNTY  INCOME 


‘Data  not  provided  because  of  disclosure  rules. 
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Table  9  places  the  labor  force  of  the  two  counties  in  the  context  of 
conventional  economic  structure  as  defined  by  the  Standard  Industrial 
classification  System.  Yuma  County  is  dominated  equally  by  agriculture, 
trade,  and  government,  with  services  in  a  lesser  though  still  significant 
role.  Maricopa  County's  leading  source  of  employment  is  trade  (wholesale 
and  retail  combined).  Services  and  government  are  a  strong  and  equal 
source  of  jobs,  second  only  to  trade,  while  manufacturing  also  occupies 
a  strong  position. 


Table  9.  Employment  in  Yuma  and  Maricopa  counties  in  1975 
and  July  1976  by  SIC  (in  1,000s  of  people) 

(42,  43) . 


. 

STANDARD  INDUSTRIAL 

1975  ANNUAL  AVERAGE 

JULY 

1976 

CLASSIFICATION 

YUMA  COUNTY 

MARICOPA  COUNTY 

YUMA 

30UNTY 

MARICOPA  COUNTY 

AMOUNT 

PERCENT 

AMOUNT 

PERCENT 

.AMOUNT 

PERCENT 

AMOUNT 

PERCENT 

Agriculture 

5.5 

23.1 

10.1 

2.3 

5.1 

21.9 

10.3 

2.3 

Mining  and  Quarrying 

9.0 

0.1 

0 . 4 

3.1 

0.0 

9.1 

.4 

0.1 

Construction 

t.l 

4.6 

23.3 

5.3 

1.1 

4.7 

21.3 

4.9 

Manufacturing 

1.2 

5.  L 

71.  3 

io .  2 

1.2 

5.3 

72.4 

16.3 

Transportation.  Communi¬ 
cation  and  Public 

Utilities 

0.3 

- 

3. 5 

23.0 

5.2 

0.8 

3.3 

23.  3 

5.2 

Trade 

3 . 5 

23.3 

113.0 

25.7 

5 . 6 

24.0 

115.0 

2S.9 

Finance,  Insurance  * 

Real  Estate 

.  6 

2.5 

32.2 

7.3 

2.6 

2.6 

33.1 

7.4 

Services 

3.5 

14.3 

33.2 

18.  3 

3.6 

15.4 

34.3 

19.0 

government 

5 . 5 

23.2 

33.0 

13.9 

5.3 

22.7 

83.9 

13.9 

TOTAL 

23.  • 

LOO .  0 

4  39.5 

LOO .  0 

23.  3 

100.0 

444.5 

100.0 

The  construction  labor  force  of  Yuma  is  about  1,100  people  and  three 
local  projects  are  known  to  be  placing  demands  on  this  supply.  The  Colo¬ 
rado  River  crossing  of  Interstate  8  is  employing  about  75  people.  Iowa 
Beef  is  planning  a  processing  plant  in  Yuma  that  will  require  about  185 
construction  workers.  These  two  projects  should  be  completed  in  early  or 
mid  1973.  The  Bureau  of  Reclamation ' s  salinity  control  project  now  em¬ 
ploys  about  180  construction  workers  and  this  labor  force  is  expected  to 
continue  expanding  through  mid  to  late  1979. 

The  rapid  growth  that  has  historically  characterized  Yuma  is  expected  to 
continue.  Economic  growth  to  support  the  population  growth  is  largely 
manifest  in  the  Iowa  Beef  Processing  Plant  that  may  employ  up  to  1,600 
people  by  the  early  1930s. 
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1.2. 3.2  TRANSPORTATION  (AFERN  4.4.1) 

The  primary  form  of  transportation  to  LAFR  is  by  highway.  Construction 
workers  will  commute  to  the  site  via  highways,  and  much  of  the  equipment 
and  material  will  be  delivered  by  highway.  Some  material  will  be  trans¬ 
ported  by  rail. 


Highways 

The  major  highway  in  the  Yuma  to  Phoenix  transportation  corridor  is  Inter¬ 
state  8  (U.3.  80),  a  four-lane  divided  highway  with  limited  access.  Off¬ 
ramps  are  located  at:  Wellton,  Roll,  Tacna,  Mohawk,  Dateland,  Aztec,  and  1 

Sentinel  in  the  vicinity  of  the  construction  site.  Table  10  summarizes 
the  traffic  characteristics  on  Interstate  8. 

i 

i 


Table  10.  Traffic  volumes  on  Interstate  3  between 
Yuma  and  Gila  Bend  £44) . 


TRAFFIC  CHARACTERISTICS 

MEASURE 

ACT1  on  Highway  Segment 

Yuma  to  Wellton 

5 , 700  ADT 

Wellton  to  Maricopa  County  Line 

5,200  ADT 

Maricopa  County  Line  to  Sentinel 

5,600  ADT 

Sentinel  to  Gila  Bend 

5,400  ADT 

Traffic  Composition 

Peak  Hour  (percentage  of  daily  traffic 
occurring  during  the  hour  of  most 
heavy  usage) 

12  percent 

Peak  Hour,  Trucks  (percentage  of  trucks 
|  during  the  peak  hour) 

10  percent 

I  Overall  Trucks  (total  percentage  of  trucks) 

17  percent 

Travel  in  heaviest  direction  during  peak 
hour  (percentage  of  traffic  going  in  a 
single  direction  during  the  peak  hour) 

55  percent 

Average  Vehicle  Occupancy 

Overall 

1.3  persons/vehicle 

Out  of  State 

2+  persons/ vehicle 

iADT  =  Average  daily  trips  by  vehicles  using  the  highway. 
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Traffic  characteristics  are  expressed  in  terms  of  average  daily  number  of 
trips  (ADT)  occurring  on  different  segments  of  Interstate  8.  The  traffic 
composition  figures  from  Table  10  show  that  there  is  no  heavy  peak  hourly 
traffic  flow,  nor  is  there  a  strong  unidirectional  flow. 

No  paved  roads  exist  inside  the  range  in  the  vicinity  of  the  project  site. 
There  are  a  few  ;jeep  trails  crossing  the  range  but  these  are  rarely  used. 
The  general  public  is  not  allowed  to  travel  within  the  boundaries  of  LAFR 
without  express  permission. 


Rail  Transoortation 


Sail  service  is  provided  in  southwestern  Arizona  by  the  Southern  Pacific 
Transportation  Company.  One  line  connects  Yuma,  Wellton,  and  Phoenix  and 
another  connects  Wellton,  Gila  3end,  and  Tucson.  An  operational  passing 
siding  and  an  old  spur  exist  apposite  Stoval  Airfield  (abandoned) .  Table 
11  summarizes  present  traffic  on  these  two  lines. 


Table  11.  Train  traffic  in  the  vicinity  of  the  site  (45,  46). 


BETWEEN 

FREIGHTS 
(Per  Week) 

PASSENGERS 
(Per  Week) 

TOTAL 
(Per  Week) 

Wellton 

&  Tucson 

140 

0 

140 

Wellton 

&  Phoenix 

21 

6 

27 

Air  Transportation 

Three  airports  with,  ederal  Aviation  Administration  control  towers  exist 
in  the  vicinity  of  the  site.  They  are  Yuma  International,  Gila  Bend  and 
Pheonix  Sky  Harbor  International .  There  are  numerous  abandoned  air¬ 
fields  on  LAFR,  one  of  which  is  Stoval  Airfield.  Restricted  flight  opera¬ 
tion  areas  exist  around  the  base  and  the  low  level  (under  13,000  feet 
(5,436  mi)  flight  paths.  General  aviation  aircraft  are  pronibited  from 
flying  above  the  bombing  range  and  typically  follow  low  level  flight  paths 
in  times  of  low  visibility.  Yuma  International  is  used  jointly  by  civil¬ 
ians  and  the  United  States  Marine  Corps;  civilian  traffic  accounts  for 
about  one-sixth  of  the  total  operations  (47,  48,  49). 

1.2. 3. 3  ARCHAEOLOGICAL  SITES 

Three  archaeological  field  surveys  of  the  area  likely  to  be  affected  by  the 
pro-ject  construction  were  conducted  during  the  periods  23  to  30  September 


19~6;  6  to  10  April  1977,  and  20  to  22  July  1977.  A  total  of  42  sites 
were  recorded  during  the  field  surveys.  These  can  oe  grouped  into  five 
categories:  trails  (3  sites);  temporary  campsites  '3  sites) ;  rock 
features  (10  sites) ;  isolated  artifacts  ‘4  sites i ;  and  historic  artifacts 
\9  sites).  In  addition,  one  natural  feature  tear  could  be  mistaken  f cr 
a  site  was  recorded  as  MAV-24 .  In  accordance  with  federal  guidelines, 
a  map  of  all  sites  has  been  prepared  and  provided  to  the  Arizona  State 
Historic  Preservation  Office  (along  with  a  copy  of  this  EI3)  and  is  on 
file  at  the  Arizona  State  Museum.  A  determination  of  Matior.al  Register 
eligibility  is  being  pursued  at  this  time.  The  map  is  not  included  in 
this  EXS  in  order  to  minimize  disturbance  of  sites  or  unauthorized 
removal  of  artifacts.  However,  the  approximate  study  area  is  mapped 
m  Figure  24  . 

The  method  employed  on  the  first  survey  in  September  1976  was  to  zig-zag 
back  and  forth  along  a  corridor  which  extended  at  least  70  ft  (20  m) 
along  each  side  of  the  project  centerline.  Vegetation  was  very  sparse 
along  the  line,  thus  visibility  was  good.  A  second  intensive  field  sur¬ 
vey  was  carried  out  along  a  2,000  ft  (614  m)  wide  corridor  along  the 
southeast  side  of  the  proposed  long  trench  alignment  and  along  a  similar 
corridor  to  the  southeast  of  the  short  alignment  during  the  period  6 
through  10  April  1977.  Each  of  three  archaeologists  covered  a  tran¬ 
sect  approximately  330  ft  (100  m)  wide  by  walking  in  a  zig-zag  pattern. 

In  this  way  it  was  possible  to  examine  the  entire  2,000  ft  (614  m)  cor¬ 
ridor  by  walking  the  1,000  ft  (307  m)  closest  to  the  staked  line  for  a 
given  distance,  and  then  reversing  direction  to  cover  the  outer  1,000  ir 
(307  m) .  The  third  phase  investigation  concentrated  in  the  area  1,000  ft 
(307  m)  northwest  of  the  proposed  alignments,  with  techniques  similar  to 
those  used  on  the  southeast  side.  The  third  survey  period  was  20  to 
21  July  197'’. 

As  archaeological  features  were  encountered  they  were  assigned  sequential 
field  cumber  e.g.,  MAV-17) .  Then,  descriptive  information  about  the  fea¬ 
ture  ar.d  it.  "ting  was  recorded,  the  feature  was  mapped  and  photographed, 
and  in  most  .  ,_es  where  artifacts  were  present  they  were  collected.  All 
artifacts  and  field  notes  are  on  file  at  the  Arizona  State  Museum  in  Tuc¬ 
son.  Arizona.  When  sites  were  encountered  they  were  recorded  on  the  Ari¬ 
zona  State  Museum  site  survey  form.  The  policy  followed  in  making  arti¬ 
fact  collections  was  as  follows: 

1.  Where  artifacts  were  found  within  the  project  right-of-way, 
a  detailed  map  was  made  and  all  artifacts  were  collected. 

2.  When  artifacts  were  found  outside  the  project  ngh t-of-wav , 
they  were  mapped  and  only  a  minimal  collection  for  identifi¬ 
cation  purposes  was  made. 
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1.2. 3. 3.1  Trails 


Field  Numbers:  MAT-1,  MAV-2,  MAV-13,  MAVq_L9_,  MAV-2 1,  MAV-29,  MA7-  3 1  (  MAY-35 

Eight  trails  were  discovered  during  the  archaeological  survey  of  the  project 
area.  Seven  of  the  trails  run  roughly  parallel  to  one  another  and  to  the 
Mohawk  Mountains.  They  occur  on  the  lower  portion  of  the  upper  bajada 
and  they  are  visible  only  where  they  cross  desert  pavement.  While  it  is 
possible  that  prehistoric  travellers  walked  along  the  lower  bajada  as 
well,  and  that  these  trails  simply  were  not  preserved,  it  seems  more 
likely  that  most  travel  was  restricted  to  the  lower  portion  of  che  upper 
bajada.  Several  reasons  can  be  suggested  in  support  of  this  contention. 

First,  the  soft  soils  of  the  lower  bajada  make  walking  more  difficult  m 
comparison  to  walking  on  the  hard  desert  pavement.  Second,  by  walking 
on  the  upper  bajada  long  distance  travellers  would  be  closer  to  the  moun¬ 
tains,  the  most  likely  source  of  water  during  most  of  the  year.  A  third 
f  actor  which  may  have  encouraged  travel  on  the  lower  portion  of  the  upper 
bajada  is  the  distribution  of  three  species  of  economic  plants.  The  iron- 
wood,  blue  paloverde,  and  yellow  paloverde  all  reach  their  highest  den¬ 
sities  in  this  area  today. 

The  seven  trails  parallel  to  the  Mohawk  Mountains  can  be  divided  into  two 
different  types.  The  first  type,  trails  with  associated  ceramic  arti¬ 
facts,  induces  MAV-i  and  MAV-31.  The  other  five  trails  (MAV-2 ,  MAV-13, 
MAY-19,  MAV-2 •5,  and  MAV-35J  had  no  pottery  associated  with  them  along  the 
areas  walked  to  date.  Several  interpretations  of  this  situation  are  possible. 
First,  there  may  be  a  temporal  difference  between  the  trails:  those  trails 
without  ceramics  may  be  earlier  in  time.  Second,  trails  where  pot  breaks 
were  relatively  common,  may  have  ioeen  used  much  more  often  than  the  other 
trails  and  that  the  high  frequency  of  artifacts  reflects  this  high  fre¬ 
quency  of  sse.  A  third  possibility  is  that  the  trails  had  a  different 
function,  for  example,  the  trails  without  artifacts  may  have  been  used 
for  running,  since  competitive  running  was  an  important  activity  among 
many  of  the  ethnographi caily  known  jroups  in  southwestern  North  America. 

The  ceramics  along  MAV-1  provide  some  evidence  for  estimating  the  time 
period  wr.e.n  this  trail  was  utilized.  Since  the  earliest  reported  dates 
for  the  manufacture  of  Lower  Colorado  3uff  Wares  are  between  A.D.  700-300 
.50,  51),  it  is  clear  that  at  Least  some  of  the  use  of  the  trail  post¬ 
dates  this  time.  Pottery  from  seven  vessels  was  collected  from  along  this 
trail,  but  only  one  of  these  vessels  is  temporally  diagnostic.  One  large 
stuccoed  bowl  was  recovered  (Component  4),  and  according  to  Harner  (51) 
the  application  of  stucco  to  the  outside  of  vessels  was  practiced  during 
the  period  A.D.  1300-1700.  Since  present  knowledge  of  the  chronology  of 
lower  Colorado  3uff  Wares  derives  largely  from  a  single  stratified  site, 
these  dates  must  be  accepted  with  caution.  It  cannot  be  assumed  that  ail 
use  of  this  trail  dates  within  this  400  year  time  period,  for  the  major¬ 
ity  of  the  pottery  recovered  from  the  trail  cannot  yet  be  temporally 
placed . 
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Two  trails  (MAV-21  and  MAV-31)  were  encountered  which  run  perpendicular 
to  the  mountains.  MAV-21  is  outside  of  the  direct  impact  zone  of  the  pro¬ 
ject,  and  it  heads  directly  toward  the  small  rock  tank  (natural  water 
catchment)  in  the  Mohawk  Mountains.  Several  pot  breaks  occur  along  this 
trail.  Due  to  the  fact  that  this  trail  lies  outside  the  direct  impact 
zone,  it  was  not  recorded  m  detail.  MAV-31  roughly  parallels  the  large 
wash  in  the  Mohawk  Mountains  and  may  join  MAV-20,  MAV-30,  or  MAV-37.  Or 
it  may  northward  along  the  base  of  the  mountains  and  become  part  of  MAV-3 
Most  sherds  at  MAV-31  were  only  2  to  3  cm  and  scattered  over  an  area  abou 
10  m  m  diameter.  Four  sherds  were  collected. 


1.2. 3. 3.2  Temporary  Camp  Sites 

Field  Numbers:  MAV-3,  MAV-4,  MAV-20,  MAV-30,  MAV-31 


A  temporary  campsite  is  a  place  where  everyday  activities  such  as  food 
preparation,  eating,  and  sleeping  take  place  on  a  short-term  or  seasonal 
basis.  Specialized  activities,  such  as  hunting  or  plant  processing,  may 
occur  at  or  near  such  a  location  as  well,  but  archaeological  remains  of 
everyday  activities  need  to  be  identified  before  a  site  can  be  classified 
as  a  temporary  camp.  However,  the  shorter  the  occupation  of  a  camp  the 
less  likely  it  is  that  such  material  evidence  will  have  entered  the 
archaeological  record.  At  MAV-3,  for  example,  pottery,  grinding  tools, 
and  a  possible  hearth  were  found  in  close  association  which  strongly 
suggest  that  food  preparation  and  consumption  were  occurring  here.  At 
MAV-4,  MAV-30  and  MAV-31,  several  grinding  tools  suggest  that  food 
processing  took  place,  and  the  amount  of  use  wear  on  these  tools,  while 
slight,  probably  required  more  than  a  single  day  to  develop.  Thus  we  can 
infer  that  these  sites  served  as  a  campsite,  though  probably  a  briefly 
occupied  one.  At  MAV-20  the  evidence  is  much  less  direct.  Only  nonlocal 
cobbles  occur  at  this  site,  and  most  of  them  show  evidence  of  intentional 
modification  through  hard  hammer  percussion.  Our  limited  understanding 
of  this  site  makes  its  classification  as  a  campsite  rather  tentative. 

An  esoecially  interesting  aspect  of  these  three  camp  sites  is  the  diver¬ 
sity  they  suggest.  MAV-4,  MAV-32  ’nd  MAV-31  are  in  the  upper  bajada, 
close  to  the  mountains  and  a  possible  water  source.  The  large  number  of 
grinding  tools  present  suggests  that  local  plant  resources  were  being 
exploited  -  possibly  seeds  from  the  leguminous  trees  that  line  the  washes. 
MAV-20  is  located  on  the  lower  bajada,  and  its  function  remains  unclear 
for  the  present.  MAV-3  is  located  within  the  playa.  While  it  is  dirficul 
to  understand  why  a  camp  would  be  set  up  in  a  location  subject  to  flooding 
two  factors  might  account  for  this.  First,  the  drainage  pattern  may  nave 
been  different  in  the  past,  and  as  a  result  water  may  not  have  stood  in 
the  same  areas  as  it  does  today.  Second,  the  playa  may  have  been  only 
oartialiy  full  when  this  camp  was  established.  While  a  number  of  possible 
resources  mav  occur  m  the  playa  area  it  has  not  been  possible  to  determin 
wr.at  specific  resources  may  have  been  exploited  by  the  occupants  of  MAV-3. 

Another  interesting  point  about  the  temporary  camps  is  that  their  small 
areal  extent  and  the  small  numbers  of  artifacts  discarded  suggest  that 
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they  were  occupied  by  small  groups  for  rather  snort  periods  of  time. 
Ability  and  willingness  to  live  in  small,  mobile  groups  seems  to  have 
been  the  key  to  survival  in  this  harsh  environment.  The  large  number  of 
trails  encountered  within  the  study  area  is  consistent  with  this  need  for 
mobility  as  well. 

1.2. 3. 3. 3  Rock  Features 

Field  Numbers:  MAV-6 ,  MAV-7,  MAV-3 ,  MAV-9,  MAV-1Q,  MAV-11,  MAV-28, 

MAV-34,  MAV-36 

While  all  occur  on  the  desert  pavement  of  the  upper  bajada,  there  is  a 
great  deal  of  variability  in  what  have  been  designated  here  as  rock  fea¬ 
tures.  All  consist  of  clusters  of  rock  which  clearly  are  not  in  their 
natural  context.  In  some  cases  the  rocks  are  not  of  the  same  type  as 
those  which  make  up  the  surrounding  desert  pavement.  In  several  cases 
large  and  medium-sized  rocks  have  been  placed  in  artifical  clusters,  two 
of  which  are  roughly  oval  or  circular  in  shape.  In  no  cases  were  arti¬ 
facts  associated  with  these  features,  a  fact  which  makes  interpretation 
of  these  rock  clusters  especially  difficult.  Along  the  lower  Colorado 
River  roughly  comparable  rock  features  have  been  reported  (52,  53),  but 
they  are  usually  in  immediate  association  with  trails  and  have  been 
called  "trail  shrines."  "Trail  shrines"  often  have  pottery  "offerings" 
on  and  around  them.  None  of  the  rock  features  from  the  project  area  is 
directly  associated  with  any  of  the  trails,  however. 

Since  no  definite  conclusions  can  be  reached  as  to  the  function  of  these 
features,  a  number  of  hypotheses  is  suggested. 

1.  These  features  may  be  shrines. 

2.  The  rocks  may  be  the  remains  of  temporary  shelters.  For  example, 
they  may  have  held  down  brush  which  functioned  as  a  windbreak. 

3.  The  rocks  may  be  markers.  They  may  indicate  the  locations  of 
especially  productive  ironwood  groves,  or  that  water  and/or 
food  are  cached  nearby,  for  example. 

Aside  from  the  trails  these  rock  features  were  the  only  evidence  of  human 
activity  on  the  desert  pavement.  All  other  evidence  was  restricted  to 
the  areas  along  the  washes. 

1.2. 3. 3.4  Isolated  Artifacts 

Prehistoric  Artifacts  -  Fieid  Numbers:  MAV-5,  MAV-12,  MAV-25,  MAV-26, 
MAV-27,  MAV-33,  MAV-33,  MAV-41,  MAV-42 

Both  prehistoric  isolated  artifacts  were  cores  and  both  were  found  ir. 
close  proximity  to  washes.  The  cores  recovered  from  MAV-5,  MAV-12  and 
MAV-26  show  only  uni  facial  retouch,  and  the  edge  thus  created  is  backed 


with  cortex.  The  steep  edge  angles  of  60  degrees  and  65  degrees,  respec¬ 
tively,  on  these  two  cores  are  similar  to  the  mean  edge  angle  of  about 
70  degrees  that  Goodyear  (54)  reports  for  his  sample  of  127  core  tools. 
Thus  the  two  prehistoric  isolated  artifacts  recovered  from  the  project 
area  morphologically  meet  the  definition  of  a  core  tool.  Because  the 
primary  use  of  such  tools  may  be  wood  procurement  (54)  close  association 
of  the  cores  with  drainage  systems  (and  therefore  trees)  suggests  wood 
procurement  as  a  possibility  here  as  well. 

The  small  sample  of  cores  recovered  from  the  project  area  does  not  allow 
us  to  rule  out  the  possibility  that  these  cores  were  used  only  for  de¬ 
riving  flakes.  In  fact,  the  occurrence  of  a  flake  derived  from  the  core 
at  MAV-12,  MAV-25,  MAV-27  and  MAV- 33  tends  to  support  this  latter  hypo¬ 
thesis.  A  much  larger  sample  of  isolated  cores  would  be  necessary  so 
that  their  morphology  and  spatial  distribution  could  be  studied  in  order 
to  derive  meaningful  patterns. 

A  flake  core  and  associated  flakes  were  found  near  the  trail,  MAV-2,  as 
it  crossed  a  wash.  While  it  still  seems  probable  that  the  association  of 
this  core  with  the  trail  is  a  valid  one,  the  apparent  association  of  cores 
with  wash  systems  noted  above  suggests  that  the  association  of  the  flake 
core  with  MAV-2  may  be  due  to  chance. 

MAV- 39  contains  both  sherds  and  a  flake  while  MAV-33  is  a  projectile 
point  possibly  used  in  hunting.  It  is  also  possible  that  this  projectile 
point  was  a  spear  flint  contemporaneous  with  MAV-37. 


Historic  Artifacts  -  Field  Numbers:  MAV-14,  MAV-15,  HAV-16,  MAV-17, 
MAV- 13,  MAV- 2 2 ,  MAV-2 3,  MAV- 32,  MAV-40 


Within  the  direct  impact  zone  historic  artifacts  were  encountered  only  on 
the  lower  ba3ada.  There  was  no  indication  that  there  had  ever  been  an 
actual  historic  occupation  of  this  area,  rather  it  appears  that  the  his¬ 
toric  artifacts  were  carried  to  this  area  from  elsewhere  -  possibly  from 
now  abandoned  Stoval  -  to  be  discarded.  Only  one  of  the  historic  arti¬ 
facts,  a  wine  bottle  that  probably  dates  from  the  period  1390-1920  (MAV- 
22) ,  appears  to  be  over  50  years  old.  This  bottle  was  collected  and  is 
in  the  collections  of  the  Arizona  State  Museum. 

An  alternative  source  for  the  historic  artifacts  may  have  been  from 
miners,  although  if  this  were  the  case  it  seems  likely  that  the  artifacts 
would  have  occurred  on  the  upper  baiada  and  at  the  base  of  the  mountains 
where  mining  and  prospecting  activities  would  have  taken  place.  A  single 
small  cluster  of  hole-in-cap  cans  was  discovered  very  near  the  mountains 
to  the  southwest  of  the  mam  alignment  (outside  the  impact  zone)  .  A 
second  cluster  of  cans,  both  hole-in-cap  and  tin  can  top,  was  located 
at  MAV- 32  while  MAV-40  contained  a  can  with  lapped  and  crimped  seams. 

The  association  of  these  cans  with  a  small  cleared  area  suggest  that  this 
was  a  campsite.  The  hole-in-cap  cans  suggest  a  date  in  the  mid-1920s 
or  earlier  while  other  cans  postdate  1920. 
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SECTION  2 


RELATIONSHIP  OF  PROPOSED  ACTION  TO  LAND  USE 
PLANS,  POLICIES,  AND  CONTROLS  FOR  THE  AFFECTED  AREA 


|  2.1  LAND  OWNERSHIP  (AFERN  4.4.3} 

i 

The  proposed  site  is  in  Yuma  County,  Arizona,  where  only  8  percent  of  the 
total  area  of  10,020  square  miles  of  land  is  privately  owned.  That  re¬ 
maining  is  owned  by  either  the  federal  government  or  by  the  state;  some 
of  this  is  leased  for  private  and  public  ventures.  This  type  of  non¬ 
local,  nonprivate  ownership  results  in  large  areas  of  land  outside  the 
normal  local  land  use  and  zoning  controls,  and  as  such,  the  impact  of 
j  local  land  use  policies  on  the  project  is  minimal. 

Only  two  local  agencies,  the  City  and  County  of  Yuma,  are  known  to  have 
prepared  land  use  plans  for  the  general  area.  The  City  of  Yuma's  Plan¬ 
ning  Area  is  at  least  50  miles  (80  km)  from  the  site  and  will  not  directly 
affect  or  be  affected  by  activities  at  the  site.  County  zoning  does  not 
include  land  on  the  Luke  Air  Force  Range,  but  offsite  alternative  uses 
!  could  be  affected  by  onsite  projects.  This  is  not  anticipated  as  a  re- 

(  suit  of  construction  since  no  hazardous  activities,  beyond  normal  con¬ 

struction  risks,  are  planned  onsite  and  no  long  term  operation  phase  is 
included  in  the  project.  The  project  is  short  term  and  involves  few  con- 
i  struction  workers  or  professional  and  supervisory  personnel, 

j 

Potentially  affected  privately  owned  land  is  concentrated  on  a  strip  that 
is  adjacent  to  both  sides  of  Interstate  Highway  o,  between  the  eastern 
county  line  and  the  City  of  Yuma.  This  strip  varies  in  width  from  less 
than  a  mile  to  20  miles  (32  km).  With  the  exception  of  the  immediate 
area  on  LAFR  no  direct  effects  on  land  use  and  management  are  anticipated 
as  a  result  of  construction  of  the  trenches  on  the  Range.  Some  indirect 
effects  will  occur  in  the  small  towns  located  on  Interstate  8  between 
Gila  Bend  and  Yuma. 

The  closest  of  these  to  the  site  is  Dateland.  There  is  room  for  resi¬ 
dential  expansion  and  development  in  the  subdivisions  near  this  town  that 
were  planned  and  later  abandoned.  Some  plots  and  utility  connections 
have  been  laid  out.  However,  the  cost  of  relocating  a  work  force  of  any 
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size  would  be  prohibitive  since  neither  sewerage  systems  nor  housing 
structures  exist.  Because  the  town  is  basically  a  way-station  for 
travelers  on  Interstate  8,  there  is  neither  sufficient  housing  in  the 
town  nor  the  social  amenities  to  encourage  relocation  of  a  work  force  to 
the  area.  No  changes  in  land  use  are  anticipated. 

The  same  pattern  emerges  in  each  of  the  small  towns  between  Dateland  and 
Yuma;  no  or  little  acceptable  vacant  housing,  few  social  attractions,  and 
only  the  minimum  numbers  and  types  of  retail  commerce.  It  is,  therefore, 
unlikely  that  this  project  will  spur  the  development  or  expansion  of 
residential  areas  between  the  project  site  and  the  closest,  large  urban 
areas.  The  more  probable  alternative  is  that  the  required  work  force 
would  live  in  Yuma  and  commute  the  60  miles  (96  km)  to  the  site. 

The  lands  within  the  site  boundary  are  owned  by  several  agencies  including 
the  Bureau  of  Land  Management  (BLM) ,  Air  Force,  and  the  State  of  Arizona 
(Figure  25) .  Non-Air  Force  lands  would  revert  to  control  of  these  agencies 
and  to  jurisdiction  of  the  Public  Land  Laws  should  the  Department  of 
Defense  relinquish  control. 

State  Trust  Lands  are  parcels  of  land  owned  and  administered  by  the  Ari¬ 
zona  State  Land  Department.  They  were  deeded  to  the  State  of  Arizona 
by  the  federal  government  through  the  enabling  legislation  that  brought 
Arizona  into  the  Union.  The  purpose  was  to  leave  the  state  with  suit¬ 
able  land  it  could  lease  out  for  purposes  such  as  grazing  and  prospecting. 
The  revenues  from  these  leases  pay  for  public  institutions  like  schools 
and  hospitals.  The  State  Trust  Lands  on  the  Luke  Air  Force  Range 
have  been  withdrawn  from  leasing  to  the  public  and  are  now  paid  for  by 
the  Department  of  Defense. 

2.2  LAND  USE  ON  LAFR 

The  Luke  Air  Force  Range,  originally  activated  in  1941,  is  currently  con¬ 
trolled  and  administered  by  the  58th  Tactical  Fighter  Training  Wing 
(TFTW) ,  Tactical  Air  Command  (TAC) ,  Luke  AFB ,  near  Phoenix,  Arizona. 
Although  the  physical  real  estate  of  the  Range  is  under  the  control  of  the 
58th  TFTW,  a  use  agreement  exists  between  TAC  and  the  U.S,  Marine  Corps, 
Yuma  Marine  Corps  Air  Station.  In  this  agreement,  Yuma  MCAS  is  respons¬ 
ible  for  administration  of  the  airspace  over  the  western  sector  of  the 
Range  which  extends  westward  from  a  buffer  zone,  located  over  the  Mohawk 
Mountains.  The  western  sector  of  the  range  includes  two  air-to-air  and 
two  air-to-ground  ranges  plus  an  air  combat  maneuvering  instrumentation 
range.  The  use  of  the  western  sector  is  currently  confined  to  radio  con¬ 
trolled  air-to-air  gunnery  due  to  the  HAVE  HOST  project.  This  restriction 
is  expected  to  continue  throughout  the  proposed  project  duration.  The 
eastern  and  central  sectors  are  used  as  tactical  air-to-ground  bombing  and 
gunnery  ranges  and  air-to-air  gunnery,  respectively,  by  the  58th  TFTW. 

The  range  is  also  routinely  used  by  the  355  Tactical  Fighter  Wing  (TFW)  at 
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Figure  25.  Land  ownership  in  the  project  area 
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Davis-Monthan  AFB  and  the 
are  made  routinely  on  the 
live  ordnance  occurs  only 
The  proposed  project  site 


Air  National  Guard  unit  at  Tucson.  Live  firings 
eastern  and  central  sectors,  whereas  the  use  of 
one  to  two  times  yearly  in  the  western  sector  (55) . 
is  located  east  of  the  Mohawk  Mountains. 


Long-range  plans  for  LAFR  include  a  variety  of  improvements  in  scoring, 
monitoring,  and  targets  on  the  range  compatible  with  the  current  mission. 
An  Air  Combat  Maneuvering  Instrumentation  (ACMI)  is  planned  for  fiscal 
year  1979.  This  installation  will  result  in  an  increase  in  the  fre¬ 
quency  of  sonic  overpressures  in  an  area  nominally  30  miles  (48  km)  diam¬ 
eter,  and  southeast  of  the  proposed  site.  The  earliest  possible  opera¬ 
tional  date  is  October  1978,  or  after  trench  construction,  so  no  incom¬ 
patibility  of  the  two  projects  is  anticipated  (81) .  Short-range  plans 
are  to  continue  LAFR  in  its  current  usage,  although  both  short-  and  long- 
range  plans  may  be  affected  by  future  congressional  action  on  the  Cabeza 
Rrieta  Wilderness  Area  proposal  (below)  . 


The  Mohawk  Mountains  and  sand  dunes  to  the  west  of  the  site  currently  have 
the  status  of  a  proposed  natural  area  under  the  jurisdiction  of  the  Ari¬ 
zona  State  Parks  Board  (73) .  Wachter  et  al.  (74)  have  identified  the 
section  of  the  mountain  range  from  Interstate  8  to  the  wind  gap  approxi¬ 
mately  18.6  miles  (30  km)  south  (including  a  part  of  the  proposed  site 
near  the  mountains)  and  all  of  the  sand  dunes  as  an  area  of  highest 
national  significance  as  a  potential  regional  natural  area.  The  reasons 
for  this  designation  are  the  pristine  character  of  the  dunes  which  have 
not  been  traversed  by  dune  buggies,  the  youth  and  striking  topography  of 
the  Mohawk  Mountains,  the  peculiar  locations  of  the  dunes  on  the  windward 
side  of  the  mountains  and  the  interesting  biology  of  both  the  dunes  and  the 
mountains.  The  proposed  project  site  is  separated  from  the  dunes  by  the 
mountains . 

The  only  designated  special  use  area  within  the  Range  is  the  Cabeza  Prieta 
National  Wildlife  Refuge  which  is  administered  by  the  U.S.  Fish  and  Wild¬ 
life  Refuge.  The  Cabeza  Prieta  National  Wildlife  Refuge  was  established 
in  1939  as  the  Cabeza  Prieta  Game  Range  and  existed  as  such  until  March 
1975,  when  its  designation  was  changed  by  Secretarial  order  (55).  The 
refuge  encompasses  over  940,000  acres  of  the  southeastern  portion  of  the 
Range.  To  date,  major  portions  of  the  Cabeza  Prieta  National  Wildlife 
Refuge  have  been  proposed  for  inclusion  under  the  Federal  Wilderness  Act 
of  3  September  1964  (56)  .  The  proposal  and  draft  environmental  statement 
were  submitted  in  1971  by  the  U.S.  Fish  and  Wildlife  Service  with  a  re¬ 
quest  that  Congressional  action  await  completion  of  both  aerial  and  ground 
surveys  of  the  area  by  the  U.S.  Geological  Survey  to  assess  the  mineral 
and  geothermal  power  potential  of  the  refuge.  As  of  January  1977,  the 
mineral  assessment  had  not  begun.  There  is  reason  to  believe  that  Con¬ 
gressional  action  may  take  place  within  the  next  5  to  10  years  to  desig¬ 
nate  the  refuge  as  a  Wilderness  Area  because  of  its  significant  ecologi¬ 
cal  value  for  scientific  and  recreational  uses  (55). 
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SECTION  3 


IMPACTS  OF  THE  PROJECT 
ON  THE  ENVIRONMENT 


3.1  IMPACTS  ON  THE  PHYSICAL  ENVIRONMENT 

To  provide  a  basis  for  comparing  the  amount  of  land  and  land-associated 
biological  and  archaeological  resources  to  be  disturbed  by  the  project, 
the  overall  area  of  the  eastern  bajada  of  the  Mohawk  Mountains  (bounded 
on  the  north  by  Interstate  8;  on  the  west  by  the  base  of  the  mountains; 
on  the  east  by  San  Cristobal  Wash;  and  on  the  south  by  the  wind  gap  located 
approximately  at  the  border  between  Township  10  South  and  11  South)  was 
measured  from  a  satellite  (LANDSAT)  image.  The  areas  of  varnished  desert 
pavements  that  are  clearly  visible  on  the  image  were  also  measured.  The 
overall  area  of  the  bajada  is  approximately  100  sa.  miles  (25,900  ha)  and 
the  area  of  varnished  desert  pavement  is  approximately  53  percent  of  the 
total  area  (53  sq.  miles  or  13,700  ha).  The  total  area  to  be  disrupted 
by  construction  of  the  trenches  and  ramps  is  approximately  183  acres  (74  ha) 
of  which  approximately  36  acres  (15  ha)  is  covered  by  varnished  desert  pave¬ 
ment.  Additional  roads  and  equipment  yards  will  increase  the  disrupted  area 
of  the  site  to  approximately  200  acres  (81  ha) . 

The  total  area  of  disturbance  will  be  approximately  0.3  percent  of  the 
total  bajada.  The  amount  of  desert  pavement  which  will  be  disrupted  is 
approximately  0.1  percent  of  the  total  amount  of  desert  pavement  on  the 
bajada.  The  trench  alignments  will  disrupt  a  relatively  small  percentage 
(estimated  to  be  between  0.003  and  0.03  percent)  of  the  water  courses  on 
the  bajada  because  they  trend  nearly  parallel  to  most  water  courses. 

3.1.1  Effects  on  Geomorphol oqy 

The  major  potential  adverse  impacts  on  the  geomorphic  physical  environ¬ 
ment  will  result  mainly  from:  1)  the  placement  of  the  spoil  material 
over  the  natural  surface  and;  2)  the  disruption  of  existing  surface  fea¬ 
tures  such  as  desert  varnish,  desert  pavement,  thin  carapace  surfaces, 
coppice  dunes,  drainages  and  the  playa  by  construction  activities  and 
off-road  vehicle  traffic.  The  natural  surface  features  on  the  bajada  are 
directly  related  to  the  physical  processes  that  maintain  an  equilibrium 
between  erosion  and  deposition  by  wind  and  water  movements.  Virtually 
all  physical  features  of  the  desert  environment  are  closely  interrelated. 
Disruption  of  these  variables  modifies  the  equilibrium;  this  in  turn  acce¬ 
lerates  erosion  and  deposition  until  a  new  equilibrium  is  established.  In 
addition,  the  disruption  of  the  physical  features  may  produce  long-lasting 
changes  that  can  modify  the  aesthetics  of  the  area. 
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The  surface  character  of  the  natural  bajada  and  its  drainages  will  be  altered 
in  the  siting  area  by  the  excavation  and  backfill  of  the  trenches  and  the 
spreading  of  spoil  material.  The  physical  appearance  of  the  trench  alignment 
after  completion  of  construction  activities  will  be  a  mounded  berm  reaching 
a  height  of  less  than  1  ft  (.3m)  at  its  center  and  tapered  toward  the  edges 
of  the  323  ft  (100  m)  wide  disturbance.  The  exact  height  and  width  of  this 
berm  will  depend  on  the  amount  of  backfill  used  in  the  trenches  and  the 
amount  of  unsuitable  backfill  material.  The  disposal  of  unsuitable  back¬ 
fill  material,  such  as  clasts  larger  than  6  in.,  will  also  add  to  the  sur¬ 
face  relief  or  character  of  the  spoil  berm  surface. 

If  there  is  insufficient  backfill  material  to  bring  the  trench  excavations 
back  to  finished  grade,  excess  material  will  be  imported  from  other  sections 
of  the  alignments,  thus  reducing  the  amount  of  spoil  in  those  sections. 
However,  measures  will  be  taken  in  using  imported  material  to  ensure  that 
the  uppermost  few  feet  of  the  backfill  are  of  a  grain-size  distribution 
similar  to  the  natural  near-surface  material.  This  will  aid  in  reducing  the 
change  in  character  of  the  surface  and  facilitate  restoration  of  the  surface 
toward  its  original  state. 

In  order  to  minimize  the  disruption  of  the  natural  drainages  and  to  pre¬ 
vent  blockage  of  the  downstream  flow,  the  grade  of  the  trench  alignment 
will  be  lowered  at  stream  crossings  such  that  the  tops  of  the  finished 
backfill  will  be  flush  with  the  bottoms  of  the  water  course.  Erosion  of 
the  backfill  material  over  the  trench  alignment  is  possible  at  these 
locations.  Erosion  may  also  occur  to  a  lesser  extent  on  the  other  portions 
of  the  spoil  berms,  'until  a  stable  surface  is  re-established.  The  total 
character  of  che  original  surface  along  spoil  berms  and  disturbed  areas 
will  probably  never  be  completely  restored;  however,  the  change  in  sur¬ 
face  form  caused  by  the  height  of  the  spoil  berm  will  be  a  minor  impact. 

Soil  losses  (or  soil  transfer)  due  to  increased  susceptibility  to  water 
erosion  in  the  323  ft-wide  (100  m)  trench  construction  zone  will  occur 
only  during  periods  of  rainfall.  The  race  and  duration  of  any  rainfall, 
m  relation  to  the  schedule  of  construction  activities,  are  primary  vari¬ 
ables  controlling  any  estimation  of  soil  losses  (transfer) .  The  variable 
nature  of  rainfall  in  the  desert  area  makes  rate  and  duration  predictions 
difficult  to  quantify.  Therefore,  the  evaluation  of  soil  losses  (transfer) 
has  relied  on  the  observable,  physical  factors  of  the  desert  site  and  a 
knowledge  of  the  geomorpnic  processes  that  have  occurred  in  San  Cristobal 
Valley. 

Water  erosion  and  deposition  of  sediment  are  the  dominant  natural  qeo- 
morphic  processes  that  operate  on  tne  ba3ada.  Figure  14  shows  the  loca¬ 
tion  of  drainage  channels.  The  drainage  pattern  in  the  southwest  part 
cf  the  mapped  area  along  the  longer  trench  alignment  is  principally 
dendritic-tr ibutary ,  indicating  that  erosion  and  cransportation  are 
dominant.  In  the  northeast  part,  tne  drainage  pattern  is  principally 
braided-distnbutary ,  indicating  that  deposition  of  sediment  ls  the 
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dominant  geomorpnic  process.  Finer-grained  materials  predominate  in  the 
lower  elevations  of  the  site.,  toward  the  northeast  along  the  trench  align¬ 
ment.  The  gradient  along  the  longer  trench  alignment  decreases  from  a 
maximum  of  3  percent  at  the  southwest  and  to  0.5  percent  at  the  northeast 
end . 

Drainage  profiles  displayed  in  Figure  16  indicate  nigh  infiltration  rates, 
reduced  flow  and  velocities  downstream,  and  concomitant  deposition  of 
suspended  load  in  the  lower  bajada,  as  shown  by  1)  the  reduction  in  cross- 
sectional  area  of -the  drainage  channels  and  2)  the  existance  of  natural 
levees  in  profiles  in  the  area  of  deposition.  Slope  wash  deposits  m  the 
area  of  deposition  are  additional  indicators  of  the  natural  erosion/depo¬ 
sition  geomorpnic  process  taking  place  on  the  bajada. 

The  natural  geomorpnic  process  of  sediment  transfer  due  to  erosion  in 
higher,  steeper  slopes,  and  deposition  in  lower,  flatter  slopes  will  not 
be  changed  by  trench  construction.  Some  increase  in  water  erosion  in 
the  upper  reaches  of  the  trench  alignment  may  occur  if  heavy  rainfall 
should  occur  at  a  time  when  open  trenching  reaches  the  area  of  steeper 
gradient.  There  should  be  no  lowering  of  the  base  level  controlling  the 
gradient.  Fill  cover  over  the  tunnel  is  to  be  compacted  to  essentially 
the  same  density  as  the  natural  material,  and  the  alignment  is  essentially 
parallel  to  the  drainage  direction,  crossing  only  two  "major"  drainages. 

The  drainage  cross -sections  are  to  be  returned  to  the  pre-existing  pro¬ 
files  at  these  two  crossings  which  should  minimize  accelerated  erosion 
in  these  area. 

The  most  noticeable  effect  of  the  activities  is  likely  to  occur  in  the 
southwestern  portion  of  the  alignment  where  it  crosses  the  darkly  varnished 
desert  pavements.  Disruption  of  the  fragile  desert  pavements  will  result 
in  accelerated  water  erosion  and  fugitive  dust  generation  both  during  and 
after  construction  activities.  Dislodging,  removing  or  burying  the  pave¬ 
ment  particles,  especially  the  darkly  varnished  particles,  and  compaction 
of  the  surface  by  vehicle  traffic  is  likely  to  cause  significant  aesthetic 
impacts.  The  time  required  for  natural  processes  to  rejuvenate  the  desert 
pavements  depends  on  a  number  of  variables  and  the  degree  of  damage.  If 
the  pavement  particles  are  stripped  or  dislodged,  many  years  are  required 
before  the  pavement  will  show  signs  of  rejuvenation  (2)  and  at  least  2,000 
years  are  required  for  the  desert  varnish  to  show  signs  of  forming. 

Figure  26  shows  an  example  of  the  disruption  to  a  desert  pavement  surface 
by  active  off-road  rubber-tired  vehicle  usage.  Figure  27  shows  the  same 
road  several  years  after  abandonment.  It  can  be  noted  that  as  long  as 
the  pavement  particles  are  not  stripped  or  dislodged,  the  pavement  par¬ 
tially  recovered.  However,  the  tire  ruts  shown  in  Figure  27  will  be  visible 
for  a  long  period  of  time.  Figure  28  shows  a  road  over  a  desert  pavement; 
the  road  has  been  continually  used  and  occasionally  regraded  as  a  result 
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Fiqure  26.  Example  of  a  non-qraded  road  over  desert  pavement.  Surface 
disruption  and  dust  have  resulted  from  active  rubber-tired 
vehicle  traffic.  The  same  road,  partially  recovered  after 
several  years  without  traffic  is  shown  in  Fiqure  27.  Photo 
taken  near  Vidal,  California  in  an  area  with  desert  pavement 
similar  to  that  at  the  project  site. 
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Figure  27.  A  portion  of  the  ungraded  road  over  desert  pavement  shown  in 
Fiqure  26  after  several  years  without  traffic  and  with  normal 
wind  and  water  erosion. 
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of  the  compaction  of  the  surface  and  the  long  time  required  for  desert 
varnish  formation,  aesthetic  impacts  to  the  desert  pavement  surface  will 
probably  remain  indef initely . 

In  the  lower  northeastern  portion  of  the  site,  where  desert  pavements  are 
lacking,  construction  activities  and  off-road  vehicular  activity  will  dis¬ 
rupt  the  fragile  carapace  crust  and  other  protective  surface  features. 

This  will  result  in  accelerated  fugitive  dust  generation  and  water  erosion 
both  during  and  after  construction  until  the  protective  surfaces  can  be 
reestablished.  Compaction  of  the  surface  (e.g.,  by  vehicle  traffic)  will 
result  in  ruts  that  could  remain  indefinitely  as  permanent  scars.  The 
spoil  pile  berm  in  this  area,  even  though  its  relief  is  low,  may  result  in: 
some  development  of  erosion  washes,  concentration  of  stream  flow  on  the 
upstream  side,  and  a  source  of  fugitive  dust  until  a  protective  crust  and 
vegetation  are  reestablished. 

Observations  of  tire  ruts  in  the  lower  bajada  following  a  single  rainy 
winter  show  stabilization  resulting  from  formation  of  a  thin  clayey  crust 
(carapace)  interspersed  with  sand  and  from  invasion  by  annual  plants  (Indian 
Wheat,  see  Figure  29).  However,  the  compacted  road  ruts  still  remain  as  per¬ 
manent  scars  and  could  concentrate  surface  runoff  and  result  in  local 
erosion.  Smooth  finish  grading  and  water  spraying  will  aid  in  reducing  the 
depth  of  these  road  ruts  and  in  accelerating  the  formation  of  the  surface 
crust . 

Improved  access  roads  across  the  playa  surface  will  remain  as  permanent 
impacts  to  the  aesthetics  of  the  playa. 

3.1.2  Effects  on  Hydrology 

The  main  impacts  of  the  construction  on  the  hydrology  of  the  area  will 
result  from  locally  accelerated  erosion  and  consequent  sediment  deposition 
downstream  in  channels  that  have  been  disturbed,  blocked,  or  diverted. 

During  construction,  several  drainages  will  have  to  be  diverted  away  from 
the  excavation  into  adjacent  drainages  which  do  not  intersect  the  alignment 
downstream.  Such  diversion  could  result  in  a  significant  increase  in  down¬ 
stream  erosion  and  siltation  if  precipitation  occurs  during  the  construction 
period.  Following  construction,  accelerated  erosion  and  possible  siltation 
might  occur  in  sections  of  channels  which  have  been  rechannelized  but  not 
returned  to  their  natural  state.  In  addition,  any  significant  cuts  made  in 
the  channel  banks  to  maintain  the  required  5  ft  of  cover  as  the  alignment 
passes  under  channels  will  be  potential  areas  of  erosion. 
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Fi<mr<  •  dud*  d  r*'<i«l  over  varnished  desert  pavement.  Photoqraph  taken 

n<  n  Vidal,  California. 
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Figure  29.  An  example  of  soil  stabilization  and  revegetation  in  tire 

ruts  (left  center  foreground)  on  the  project  site  following 
a  single  winter  season.  The  ruts  may  remain  indefinitely. 
Active  tracks  are  shown  on  the  right.  Photo  taken  April  1977. 
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3.1.3  Groundwater  and  Water  Quality 


Self-contained  portable  chemical  toilets  at  the  construction  sites  will 
prevent  sanitary  waste  impacts  on  groundwater.  Liquid  emissions  from  con¬ 
struction  activities  include  equipment  washdown  water  and  spilled  petroleum 
products.  These  emissions  will  have  only  localized  surface  effects  because 
the  low  relative  humidity  in  the  environment  tends  to  evaporate  any  wash¬ 
down  water  and  consolidate  some  petroleum  product  spill.  Hence  the  amount 
of  petroleum  product  spill  that  reaches  the  groundwater  will  be  insignifi¬ 
cant. 

Surface  silt  transport  in  natural  drainage  channels  following  storms  is 
usually  substantial.  Any  additional  turbidity  in  surface  waters  and  sub¬ 
sequent  siltation  resulting  from  construction  is  unlikely  to  be  detected 
except  in  specific  watercourses  directly  influenced  by  construction  or 
adjacent  to  spoils. 

Infiltration  of  surface  water  and  shallow  groundwater  might  concentrate  in 
the  backfill  material  causing  either  (a)  a  perched  groundwater  zone  adjacent 
to  the  buried  structure  or  (b)  accelerated  groundwater  flow  and  possible 
underground  erosion  adjacent  to  the  structure.  The  completed  structure 
might  also  act  as  a  barrier  to  natural  shallow  groundwater  conduits. 

Effects  of  deriving  project  water  from  available  groundwater  sources  were 
considered  in  terms  of  a  "worst  case"  condition  in  which  a  500  gallon  per 
minute  (gpm)  flow  would  be  required  over  a  4-month  construction  period. 

This  value  is  the  peak  flow  estimated  to  be  required  by  the  construction 
contractor  if  the  project  is  to  be  completed  in  a  4-month  period,  and 
represents  a  total  withdrawal  over  that  period  of  87.6  million  gallons 
of  water,  as  compared  with  the  estimated  68.6  million  gallons  actually 
required. 

Pumping  at  this  rate  from  a  deep  well  at  Datelana  is  calculated  to  produce 
a  lowering  of  the  water  table  of  as  much  as  2  feet  at  a  distance  of  2  miles 
during  pumping.  The  Harris  Cattle  Company  well  at  Dateland  is  the  only 
producing  well  within  this  radius.  If  this  well  is  not  selected  for  use, 
it  could  potentially  be  influenced  to  a  degree  determined  by  the  specific 
Dateland-vicinity  site  selected  for  withdrawal. 

At  the  completion  of  pimping,  water  levels  could  be  lowered  1  to  2  feet 
at  a  1-mile  radius  from  the  well.  This  decline  represents  about  0.2  per- 
~ent  of  the  saturated  zone  penetrated  by  local  wells  and  a  20  percent 
increase  in  the  annual  decline  occuring  under  present  drought  conditions. 
This  impact  would  be  temporary  and  would  not,  detectably,  affect  local 
well  yields  (92'  . 

A  test  boring  approximately  2.6  miles  southeasterly  of  the  Wellton  Rest 
Station  well  produced  140  to  180  gpm  during  air-lift  testing.  A  two-well 
field  in  this  vicinity  would  potentially  produce  500  gpm  from  the  "sandy 
gravel  aquifer." 
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The  sandy  gravel  aquifer  is  confined  below  by  impermeable  rocks  and  above 
by  an  aquitard,  so  that  the  water  level  may  be  expected  to  rise  above  the 
water-bearing  strata  when  a  well  is  drilled.  This  level  is  termed  the 
"piezometric  surface."  Calculations  indicate  that  the  piezometric  sur¬ 
face  will  drop  approximately  1  to  3  feet  at  a  distance  of  2  miles  after 
4  months  of  continuous  pumping  from  the  vicinity  of  the  test  boring. 

There  is,  therefore,  some  potential  impact  at  the  Mohawk  Rest  Station 
well  if  this  source  is  adopted. 

The  Rest  Station  well  was  drilled  to  a  depth  of  300  feet,  and  is  producing 
from  a  depth  of  110  feet,  which  has  not  changed  measurably  from  October, 
1963  through  July,  1977.  A  serious  impact  on  this  source  is  not  antici¬ 
pated  from  minor  changes  in  water  level,  depending  on  the  depth  setting 
o  f  the  pump . 

Water  could  potentially  be  developed  at  a  500-gpm  rate  from  a  3-well 
field  near  Stoval  Field,  producing  from  the  "fine  sand  aquifer."  Such 
production  would  produce  a  calculated  drawdown  of  1/3  foot  at  a  distance 
of  1  mile  from  the  field.  This  amount  of  drawdown  would  have  negligible 
effect  on  unused  wells  two  or  more  miles  distant  to  the  north  on  the 
opposite  side  of  the  highway.  Use  of  this  source  is  considered  extremely 
•unlikely  owing  to  the  poor  quality  of  the  water. 


3.1.4  Impacts  on  Air  Quality 

The  proposed  action  will  result  in  a  minor  degradation  of  air  quality  in 
the  vicinity  of  the  project  site  as  a  result  of: 

1.  combustion  emissions  associated  with  increased  traffic 
to  the  site  and  operation  of  the  construction  and  power 
generation  equipment  on  site;  and 

2.  fugitive  dust  generation  associated  with  the  cement  batch 
plant,  construction  of  access  roads  and  from  sand  and  gravel 
blowing  off  trucks,  from  the  spoils  piles,  from  vehicular 
movement,  from  trenching  activities,  and  from  breakout 
mechanism  generator  tests. 

Due  to  the  sparse  population  distribution  in  the  project  area,  the  only 
areas  at  which  air  quality  impacts  are  expected  to  have  a  measurable 
effect  are:  the  Interstate  8  rest  stop  near  the  Mohawk  Pass  and  in  the 
town  of  Dateland.  These  areas  are  of  primary  consideration  because  of 
their  proximity  to  the  site,  approximately  3  miles  (4.8  km)  and  7  miles 
(11.3  km)  respectively. 

Normal  vehicular  emissions  and  calculated  ambient  pollutant  levels  at 
the  Mohawk  rest  stop  on  Interstate  9  (see  reference  88  for  calculations) 
are  listed  in  Table  12.  To  these  are  added  the  onsite  and  offsite  emis¬ 
sions  due  to  the  construction  project.  Emission  factors  are  from  EPA 
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Table  12.  Combustion  emissions  within  San  Cristobal  Valley  associated 
with  transportation  of  construction  crews  and  materials. 
Concentrations  estimated  at  the  1-8  rest  stop  are  shown 
in  parentheses. 


ORIGIN  AND 

DESTINATION 

MILES 

TRIPS/DAY 

VMT 

TOTAL  LBS/DAY  (ppm) 

CO 

HC 

NOx 

PART. 

Normal  Inter- 

132 

5,700 

74,100 

2,437 

622 

622 

88 

state  8  Traffic1- 

(0.16) 

(0.04) 

(0.02) 

9  ug/m3 

Construction  Equip- 

13 

601 

7,813 

257 

66 

66 

9.3 

ment  &  Materials3 

(0.02) 

(0.004) 

(0.002) 

1  ug/m3 

Onsite  Traffic 

5 

31 

155 

5 

1.3 

1.3 

0.13 

and  Construction4 

( .0006) 

( .002) 

(  .016) 

.22  ug/m3 

"Determined  to  be  5700  vehicles/day  travelling  at  an  average  speed  of  50  mph. 

^Thirteen  miles  is  the  highway  distance  across  San  Cristobal  Valley,  approx¬ 
imately  from  the  Interstate  8  rest  stop  to  Dateland. 

'Includes  commuting  to  and  from  the  project. 

~S02  combustion  concentrations  =  0.2  ug/m3  calculated  from  estimated 
electrical  generator  fuel  consumption  and  EPA  emission  factors. 


publication  AP-42 ,  Supplement  5  (80} .  Commuting  vehicles  are  assumed  to 
be  light  duty  automobiles  or  pickups  with  an  average  speed  of  45  mph 
(72  km/hr).  Construction  equipment  is  assumed  to  be  heavy  duty  diesels 
with  an  average  speed  of  about  20  mph  (32  km/hr).  The  emissions  associ¬ 
ated  with  the  diesel-powered  electric  generators  are  listed  in  Table  13. 

The  emission  factors  listed  in  Reference  (80)  are  used  to  compute  the  ■' 

combustion  products. 

The  combined  project-related  internal  combustion  emissions  will  result  « 

in  an  approximate  24  percent  increase  in  air  pollutants  currently  being 
released  into  the  San  Cristobal  Valley.  Diffusion  and  dispersion  of 
the  CO  pollutant  was  modeled  using  the  line  source  HIWAY  model  (59) . 

Although  this  model  applies  strictly  to  the  nonreactive  pollutants  (e.g., 
particulates  and  carbon  monoxide) ,  it  may  be  used  as  a  guide  to  assess 
the  expected  levels  of  all  pollutants  at  the  highway's  edge.  Existing 
traffic  generates  an  average  CO  level  of  approximately  11  ppm.  This 
will  be  increased  by  as  much  as  5.0  ppm  from  construction  traffic  at 
peak  hours.  The  nominal  level  of  16  ppm  is  well  below  the  federal 
standard  of  35  ppm  for  a  24-hour  day  (Table  4) . 

The  impact  from  combustion  products  associated  with  the  proposed  action 
is  thus  considered  minor  with  respect  to  the  existing  highway  background 
air  pollution  levels. 


I 

I 


-81- 


’tig,’  £  !&0 


Table  13.  Combustion  emissions  associated  with  diesel-powered  electric 
generators  for  an  11-hour  day. 


APPLICATION 

POWER  RATING 

KWH 

Office,  Shop 

335  kW  ,  2  ea 

7,370 

Job  Water 

800  kW  ,  1  ea 

8,800 

Batch  Plant 

150  kW  ,  1  ea 

1,650 

Trench 

Ventilation 

500  kW  ,  1  ea 

5,500 

TOTAL  KWH 

23,320 

TOTAL  CO  emissions  (lbs/day) 

209 

TOTAL  HC  emissions  (lbs/day) 

77 

TOTAL  N0X  emissions  (lbs/day) 

968 

TOTAL  PARTICULATE  emissions 
(lbs/day) 

69 

TOTAL  302  emission  (lbs/day) 

64 

The  construction  site  is  a  potential  source  of  fugitive  dust  emissions 
which  may  have  a  temporary  impact  on  air  quality.  Dust  emissions  from 
trenching,  concrete  batch  plant  operations,  aggregate  handling  and 
vehicular  operations  vary  substantially  from  day  to  day.  The  dust  levels 
from  these  activities  based  on  estimated  activity  levels  and  material 
quantities  range  up  to  6750  lbs/day  (3068  kg/day) ,  using  emission  factors 
available  from  the  EPA.  When  converted  to  airborne  concentration  levels 
at  the  rest  stop  on  Interstate  3  by  the  method  used  ir>,  compiling  Table  12 
(details  of  the  computation  are  given  in  the  baseline  studies  (88)  ,  the 
resulting  value  is  507  ug/m3.  This  exceeds  the  Arizona  Air  Quality 
Standard  but  indicates  a  visibility  of  71  miles  (114  km)  so  little  restric¬ 
tion  to  the  generally  good  area  visibility  would  be  noticed.  In  effect 
dust  clouds  visible  in  the  construction  area  would  be  attenuated  by  the 
time  they  reach  the  highway.  The  movement  of  large  dust  particles  due 
to  wind  (i.e.,  the  erosion  of  ixposed  surface  soil)  is  sensitive  to  the 
wind  speed  with  a  threshold  value  of  approximately  12  mph  (85). 

The  amount  of  material  that  will  be  entrained  and  suspended  by  the  wind 
is  a  complex  function  of  the  particulate  distribution  in  the  soil,  sur¬ 
face  roughness,  soil  moisture,  vegetation  cover,  and  soil  surface  cemen¬ 
tation.  A  simplified  "windblown  dust”  equation  adopted  by  the  Environ- 


mental  Protection  Agency  (86)  and  based  on  a  method  developed  by  the 
Department  of  Agriculture  (87)  has  been  used  to  estimate  soil  eroda- 
bility  of  the  area  and  is  of  the  form: 


E  =  AIKCL'V’ 
s 

where  E  =  suspended  particulate  fraction  of  wind  losses  of  tilled 
fields,  tons/acre/year 

A  =  portion  of  total  wind  erosion  losses  that  would  be 
measured  as  suspended  particulates 


I  =  Soil  erodability  (geological,  units) ,  tons/acre/year 

2 

K  =  surface  roughness  (h  /W,  h  =  ridge  height,  W  =  ridge  spacing) 

3  2 

C  =  climatic  factor  (0.345  U  /(PE)  ,  U  =  wind  velocity, 

PE  =  scil  moisture 

L'  =  unsheltered  field  width  factor,  dimensionless 
V'  =  vegetative  cover,  lbs  of  air  d.ied  residue/ acre 


For  this  analysis  the  bajada  was  considered  to  be  composed  of  three  soil 
types  (see  Figure  13  for  the  three  major  geologic  units) ,  and  E  was  calcu¬ 
lated  independently  for  each  of  the  three.  The  mean  effective  soil 
erodability  for  the  bajada  soils  was  thereby  calculated  to  be  2.5  tons/ 
acre-year  (full  calculations  appear  in  Reference  88).  For  the  purposes 
of  comparison,  the  area  mapped  geologically  in  Figure  13  (and  shown  as 
an  outline  in  Figure  18)  was  considered  the  existing  source  of  particu¬ 
lates  on  the  site.  Its  total  area  is  14,000  acres  (5668  ha).  Based  on 
the  2.5  tons/acre-year  value,  yearly  wind  erosion  for  this  nominal  source 
area  are  35,000  tons/year.  The  calculations  made  some  nominal  assump¬ 
tions  about  variations  in  soil  moisture,  or  surface  stabilizing  factors 
such  as  the  carapace  crust,  and  surface  vegetation.  Values  have  not 
been  determined  experimentally  onsite  and  the  true  values  could  result 
in  less  erosion  than  predicted. 

The  potential  erodible  surface  of  the  spoils  piles  compacted  on  top  of 
the  trenches  (0.7  ft  or  0.2  m  deep  and  328  ft  or  100  m  wide)  will  have  an 
estimated  total  exposed  area,  including  access  roads,  of  200  acres 
(0.8  km*-).  The  initial  (1st  year)  erodibility  of  this  material  is  esti¬ 
mated  to  be  approximately  10  tons /acre-year  or  approximately  4  times  that 
of  the  undisturbed  alluvium.  The  maximum  potential  soil  loss  due  to 
wind  erosion  would  be  approximately  2,000  tons/year  or  5  to  6  percent  of 
the  present  estimated  background  erosion  loss.  By  contrast,  a  200  acre 
(0.8  km2)  undisturbed  area  along  the  alignment  would  contribute  an  esti¬ 
mated  500  tons/year. 
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Under  the  normal  low  wind  conditions  (average  velocity  5  mph) ,  maximum 
particulate  levels  at  the  Mohawk  Pass  or  at  the  Interstate  8  rest  stop 
would  be  in  the  estimated  range  of  14  to  28  jg/m5  which  is  typical  of 
desert  background  sites  (Table  4).  Additional  windblown  dust  could  reach 
the  rest  stop  from  the  spoils  piles  on  the  construction  site  during  periods 
of  winds  as  low  as  5  mph.  Winds  of  this  speed  are  calculated  to  add  approx¬ 
imately  3.6  Lg/mJ  to  the  background  levels.  Under  these  conditions,  total 
particulate  levels  will  remain  below  the  federal  air  quality  standards  of 
60  ug/m3  (annual  geometric  mean!  listed  in  Table  4.  Progressively  more 
particulates  become  airborne  as  wind  speeds  increase,  and  at  wind  speeds 
above  12  mph  (35)  visible  dust  is  expected  in  the  vicinity  of  the  spoils 
piles.  Substantial  dust  generation  is  not  expected,  however,  except  during 
the  severe  dust  storms  that  occur  naturally  in  the  region.  Such  storms 
occur  about  0.5  percent  of  the  time  annually  or  2  to  3  days  each  year  in 
southwestern  Arizona,  and  are  generally  most  frequent  in  March  (12.) 

The  amount  of  dust  that  will  be  raised  by  vehicular  travel  along  roads 
and  the  trench  alignment  of  the  project  site  has  been  estimated  at  4  to 
6  lbs/mi  traveled  based  on  studies  done  in  a  similar  situation  on  gravel 
roads  near  Tucson,  Arizona  (60).  The  speed  range  of  vehicles  on  the 
access  roads  of  the  project  site  was  assumed  to  be  15  to  20  mph  and  the 
silt  content  of  the  road  surface  material  to  be  around  17  percent  by 
volume  which  is  typical  of  the  kind  of  road  on  the  site.  These  values 
were  used  along  with  the  projected  average  distances  of  onsite  travel  to 
provide  a  reasonable  upper  limit  of  30  tons/day  of  dust  likely  to  be 
generated  as  a  result  of  construction  activities.  Watering  the  roads,  as 
will  be  done  on  the  project  site,  will  reduce  the  dust  emissions  by  at 
least  one  half  (60). 

Erosion  potential  of  the  finished  trench  surfaces  is  expected  to  decrease 
rapidly  because  of  the  formation  of  crust  (carapace)  on  exposed  surfaces 
in  the  short  term.  The  invasion  by  soil  lichens  and  annual  plants,  as 
well  as  the  formation  of  desert  pavement  in  rocky  areas,  is  possible  in 
the  long  term.  Revegetation  of  rutted  areas  (that  collect  water)  has  been 
observed  to  occur  rapidly  on  site.  Conversely,  revegetation  of  raised 
berms  adjacent  to  Stoval  Airfield  has  not  occurred  at  all,  but  the  soil 
has  nevertheless  stabilized.  The  potential  for  revegetation  of  the  spoils 
areas  may  not  be  great,  but  the  erosion  potential  is  expected  to  reduce 
rapidly. 

During  the  two  breakout  tests,  dust  will  be  generated.  Also  exhaust  gases 
resulting  from  the  gas-driven  hydraulic  lifters  will  be  expelled  into  the 
atmosphere.  The  chemical  constituents  of  the  exhaust  gases  are  unknown 
since  the  propellant  composition  for  the  gas  generator  has  not  yet  been 
selected.  However,  due  to  the  short  duration  of  the  action  time  and  the 
thermal  buoyancy  of  the  exhaust  gases,  the  concentrations  of  particulates 
and  exhaust  gases  are  not  expected  to  be  detectable  at  the  Interstate  3 
rest  stop  or  at  Dateland. 
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3.1  .5 


Noise  Impacts 


Noise  originating  on  site  will  be  either  undetectable  or  completely  masked 
by  nearby  traffic  at  the  two  areas  identified  as  being  sensitive  from  a 
human  standpoint:  Dateland  and  the  rest  stop  on  Interstate  8  at  Mohawk 
Pass.  There  will  be  a  considerable  increase  in  vehicular  traffic  through 
Dateland,  however,  and  the  noise  will  be  increased  substantially.  Since 
vehicular  traffic  will  pass  only  during  the  day,  impacts  are  expected 
to  be  small.  If  aggregate  is  obtained  from  Tacna,  there  will  be  addi¬ 
tional  noise  in  that  community  associated  with  increased  truck  traffic. 


3.2  EFFECTS  ON  THE  BIOLOGICAL  ENVIRONMENT 

The  project  will  disturb  only  a  small  part  of  the  existing  habitat  on 
the  eastern  bajada  of  the  Mohawk  Mountains.  There  will  be  permanent 
losses  of  some  vegetation  and  its  associated  fauna  along  the  trench 
alignments  and  downstream  from  washes  in  which  normal  drainage  patterns 
have  been  disrupted.  From  an  areawide  standpoint,  these  losses  will  be 
minimal.  The  overall  characteristics  of  the  bajada  ecology  will  not  be 
permanently  changed  and  any  direct  losses  of  animals  will  not  be  of  any 
long-term  significance. 

Most  areas  disturbed  during  the  past  25  to  35  years  in  the  vicinity  of  the 
project  site  have  substantial  vegetative  cover,  but  still  show  signs  of 
disturbance,  especially  the  absence  of  established  populations  of  longer- 
lived  shrubs ,  trees,  and  large  cacti.  Recovery  for  these  species  is, 
therefore,  inferred  to  take  a  longer  period  of  time  than  this. 

Annuals  recover  quickly,  1  to  3  years  depending  upon  dispersibility  of 
the  species  and  the  rainfall  conditions  in  the  years  immediately  suc¬ 
ceeding  the  disturbance.  Plantago  insular  is  and  annual  species  of 
Eriogonum,  Crgptantha ,  and  Camissonia  would  be  expected  to  be  among  the 
most  conspicuous  initial  invaders.  Species  of  Globemailow  ( Sphaeralcea 
spp.),  Desert-trumpet  [Eriogonum  inf latum) ,  sandmats  ( Euphorbia )  and 
other  short-lived  perennials  would  invade  relatively  quickly  (2-5  years) . 
The  smaller  shrubs  especially  Hymenoclea,  Encelia,  and  Ambrosia  would 
invade  more  slowLy,  but  some  individuals  are  likeiy  to  become  established 
within  a  decade  of  the  disturbance.  The  larger  shrubs,  trees,  and 
Large  cacti  generally  have  fewer  and  less  dispersible  seeds,  lower  rates 
of  establishment,  slower  growth  rates,  and  longer  time  to  maturity. 

As  a  result,  they  may  not  reach  pre-disturbance  size  and  density  until 
a  much  longer  time  than  35  years  has  elapsed.  Their  establishment  in 
some  cases  is  further  limited  by  the  requirement  of  a  "nurse-plant"  for 
establishment,  as  has  been  we 11 -documented  for  saguaro. 

Animals  directly  impacted  by  trenching  activities  are  expected  to  show 
no  long-term  detrimental  effects,  but  will  reinvade  the  area  either 
immediately  after  disturbance  or  as  soon  as  vegetative  conditions  allow 
their  invasion  and  establisnment . 
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Nocturnal  rodents  may  be  favored  by  large  seed  crops  produced  by  annual 
plants  rn  the  disturbed  soil  and  may  also  find  the  disturbed  soil  a 
favorable  substratum  for  burrow  construction . 

3.2.1  Effects  on  Vegetation 

The  immediate  effects  on  the  project  site  will  be  the  loss  of  vegetation 
wherever  construction  activities  occur.  Since  there  are  no  threatened  or 
endangered  species  of  plants  on  site,  there  will  be  no  impacts  on  federally 
protected  species.  Plant  species  protected  by  Arizona  law  may  be  cleared 
or  removed  from  construction  sites.  In  the  paved  parts  of  the  bajada  near 
the  mountains  where  vegetation  is  confined  to  arroyos  and  washes,  losses 
will  occur  only  at  arroyos  or  wash  crossings.  On  the  lower  bajada,  vege¬ 
tation  also  occurs  between  washes  so  that  plants  will  be  lost  wherever 
disturbance  occurs.  The  total  densities  of  plants  and  the  species  compo¬ 
sition  varies  with  the  altitudinal  gradient  along  the  bajada  so  that  total 
numbers  and  species  of  plants  removed  vary  depending  on  location.  Plant 
densities  at  various  locations  are  documented  in  the  baseline  studies. 

The  amount  of  vegetation  that  will  be  lost  will  be  simply  a  function  of  the 
total  area  disturbed.  As  indicated  in  Section  3.1,  the  total  area  dis¬ 
turbed  will  be  tO. 3  percent  of  similar  area  along  the  eastern  bajada  of 
the  Mohawk  Mountains  and  only  to. 03  percent  maximum  of  watercourse  area. 

The  direct  vegetation  losses  will  not  in  any  measurable  way  alter  the 
overall  biological  processes  or  productivity  of  the  bajada. 

Secondary  impacts  on  vegetation  include  the  probability  that  wherever  water 
is  sprayed  on  surfaces  for  dust  suppression,  adjacent  vegetation  is  likely 
to  thrive  and  to  be  more  productive  than  that  in  the  surrounding  areas, 
which  are  dependent  on  natural  precipitation  and  run-on.  At  the  HAVE  HOST 
site  32  miles  {51  km)  to  the  west,  for  example,  ocotillo  immediately  adja¬ 
cent  to  the  watered  roads  have  become  considerably  more  lush  than  those 
even  several  meters  away  from  roads.  Additional  secondary  impacts  on 
vegetation  may  occur  as  a  result  of  diversion  of  surface  and  subsurface  water 
transport  away  from  watercourses  crossed  by  the  trenches  and  roads.  The 
fact  that  most  of  the  vegetation  on  the  bajada  is  associated  with  water¬ 
courses,  however  small,  indicates  clearly  the  dependence  of  such  biological 
communities  on  the  periodic  runoff  following  storms.  Similarly,  the  vege- 
tational  pattern  in  each  watercourse  has  become  established  in  the  existing 
flow  regime  and  would  likely  change  in  species  composition  or  abundance 
were  water  to  be  diverted  to  that  watercourse. 

Examination  of  arroyos  that  have  been  blocked  by  highway  construction  near 
the  site  shows  that  these  watercourses,  which  once  were  heavily  vegetated 
with  trees,  now  support  only  a  relatively  uniform  population  of  creosote 
bushes.  A  similar  effect  can  be  anticipated  if  any  existing  drainage  patterns 
on  the  project  site  are  permanently  disrupted  by  any  construction  activities. 
Similarly,  wherever  new  drainage  channels  are  made  intentionally,  or  result 
from  erosion  following  surface  disturbance,  an  increase  in  vegetation  can 
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be  expected  to  result.  Since  procedures  will  be  followed  to  prevent  any 
permanent  surface  diversion  in  arroyos,  it  is  unlikely  that  there  will  be 
significant  changes  in  distribution  of  perennial  vegetation  except  m 
smaller  washes. 


Desert  plants  are  not  generally  deeply  rooted  except  where  rainwater 
accumulates  (63,64).  One  of  the  potential  deep-rooted  invaders  that  would 
benefit  from  increased  standing  water  on  the  project  site  that  could  occur 
following  construction  and  clearing  along  the  watercourses  at  lower  ele¬ 
vation  is  saltcedar  ( Tamarix  so.) .  This  exotic  species  has  replaced 
native  plant  associations  in  much  of  the  Gila  River  drainage  as  a  result 
of  disturbance  and  changes  of  flow  regimes  (66)  and  it  is  well  established 
to  the  north  of  Stoval  Airfield  across  Interstate  3.  Disturbance  of 
drainage  patterns  in  San  Cristobal  Wash,  particularly  any  activities  that 
result  in  ponding  of  water  (67)  could  result  in  saltcedar  invasions. 
Historically,  however,  where  berms  and  ditches  have  been  established  around 
Stoval  Airfield,  the  resultant  vegetation  where  there  was  increased  water 
consisted  primarily  of  dense  thickets  of  mesquite.  Some  of  these  are 
visible  on  the  aerial  photographic  base  maps  (Figure  3)  and  one  of  the 
oblique  aerial  photographs  (Figure  7)  in  this  EIS. 

The  raised  berms  around  the  edge  of  Stoval  Airfield  have  remained  essen¬ 
tially  barren  (after  probably  30  years  of  no  disturbance)  even  though  they 
are  adjacent  to  thickly  vegetated  drainage  channels.  Apparently  they  do 
not  absorb  a  sufficient  amount  of  direct  precipitation  to  support  plants. 
This  lack  of  revegetation  may  be  instructive  in  predicting  the  vegetational 
fate  of  the  raised  surface  of  the  trench  alignment  following  construction. 

A  compacted  raised  surface  may  eliminate  runon  and  consequently  may  never 
become  vegetated. 

In  the  lower  areas  of  the  bajada  where  the  surface  is  silty  and  unpaved, 
the  more  than  80  percent  of  the  surface  not  covered  with  shrubs  is  popu¬ 
lated  to  varying  degrees  with  a  thick  black  crustose  lichen  which  is 
clearly  of  structural  value.  Soil  lichens  (68)  and  soil  algae  (69,70) 
are  ubiquitous  in  desert  soils  and  there  is  increasing  evidence  that  they 
are  important  in  preventing  soil  erosion.  A  single  vehicle  traverse  over 
moist  lichen-stabilized  silty  surfaces  appeared,  during  a  site  survey,  to 
have  disrupted  the  surface  enough  to  encourage  erosion. 

Tire  ruts  produced  in  late  summer  1976  on  the  project  site  were  inspected 
again  in  April,  1977,  following  a  season  in  which  winter  rains  and  annual 
plants  had  been  relatively  abundant.  it  was  clear  that  most  of  the 
ruts  had  become  stabilized  and  had  been  populated  with  stands  of  the 
annual,  Plantago  insularis  (Indian  wheat).  Individual  plants  within  ruts 
were  significantly  larger  and  had  significantly  more  seeds  than  those  in 
undisturbed  areas  (see  Table  4).  The  density  of  plants  within  ruts  was 
also  higher.  Rapid  revegetation  of  depressed  areas  which  serve  to  catch 
water  can  be  predicted.  Some  of  the  ruts  parallel  to  existing  water¬ 
courses  eroded  heavily  during  late  fall  rainstorms,  effectively  resulting 


in  new  watercourses  where  previously  there  had  been  none.  I f  as  seems 
likely,  these  new  watercourses  persist,  then  it  is  probable  that  they 
will  become  vegetated  in  a  manner  similar  to  the  naturally  occurring 
watercourses .  The  lower  third  of  the  bajada  where  water  erosion  was 
most  severe  is  also  the  part  where  watercourses  are  least  well  defined, 
and  where  they  probably  shift  from  time  to  time  naturally,  so  that  minor 
alterations  of  drainage  patters  will  have  little  long-term  vegetational 
significance . 


3.2.2  Impacts  on  Wild] i fe 

Impacts  on  Birds 

Tomoff  (71)  ,  studying  an  altitudinal  habitat  gradient  comparable  in  many 
respects  to  that  occurring  on  the  site,  concluded  that  there  was  an  in¬ 
creasing  breeding  population  density  and  species  diversity  of  birds  with 
habitat  complexity  "...extending  from  valley  bottom  Larrea  communities 
upslope  through  bajada  and  rockslope  Cercidium  communities."  Consequently, 
it  can  be  anticipated  that  removal  of  vegetation  from  the  lower  bajadas 
will  have  less  effect  on  birds  than  removal  of  vegetation  from  the  upper 
bajada.  Except  for  black  throated  sparrows  which  are  known  to  construct 
nests  in  the  bases  of  creosote  bush  (72)  all  other  birds  on  the  project 
site  usually  build  nests  either  in  cacti  (chollas  or  sahuaro)  or  in 
trees.  In  the  p'laya  area,  particularly  in  the  drainageways  and  mesquite 
hummocks  near  Stoval  Airfield,  there  were  many  bird  nests  in  the  mesquite 
trees.  It  is  probable  that  some  species  will  be  disturbed  during  con¬ 
struction,  and  will  not  nest  in  the  vicinity  of  Stoval  Airfield  during 
the  spring  of  1978.  Because  of  the  relatively  small  area  involved,  and 
the  abundance  of  similar  nesting  habitat  m  the  Gila  River  Floodplain 
a  few  miles  to  the  north,  the  impact  will  be  small. 

In  the  lower  third  of  the  bajada  where  most  of  the  watercourse  alteration 
is  expected  to  occur  there  are  very  few  frees  and  no  cacti  suitable  for 
nesting.  The  impact  on  breeding  birds  in  this  habitat  wili  be  negligible. 
Nesting  habitat  will  be  lost  at  wash  crossings  in  the  upper  bajada,  and 
during  construction,  nesting  probably  will  not  occur  close  to  construction 
activities.  The  total  losses,  however,  will  be  very  small  relative  to  the 
amount  of  similar  habitat  on  the  bajada,  on  the  order  of  between  0.003 
percent  (direct  vegetation  loss)  and  0.3  percent  (total  percentage  of 
of  bajada  disrupted) . 

Impacts  on  Mammals 

The  rodents  of  the  project  site  are  the  only  group  of  mammals  present  that 
may  be  killed  by  construction  activities.  However,  since  most  rodents  are 
associated  with  shrubs,  trench  construction  in  the  unvegetated  areas 
between  arroyos  would  probably  not  encounter  rodent  burrows.  Rodent  popu¬ 
lation  sizes  are  notoriously  'instable  in  desert  environments,  fluctuating 
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with  the  annual  seed  production.  The  number  killed  during  construction 
would  not  be  expected  to  have  any  long-lasting  effects  on  populations  m 
the  area. 

Larger  mammals  or  their  sign  observed  on  the  site  include  rabbits,  coyotes, 
kit  foxes,  desert  bighorn  sheep,  and  one  horse.  The  possibility  also  exists 
that  the  endangered  Sonoran  pronghorn  may  occasionally  use  the  site  as 
well.  All  these  species  will  probably  avoid  construction  activities. 

It  is  not  likely  that  any  of  them  will  be  killed,  and  considering  the 
localized  nature  of  the  project,  they  are  not  likely  to  be  displaced 
for  extended  periods  of  time.  The  two  species  of  most  interest,  big¬ 
horn  sheep  and  Sonoran  pronghorn,  are  discussed  below. 

Sonoran  Pronghorn  Antelope 

It  is  probable  that  the  project  will  have  no  impact  whatever  on  Sonoran 
pronghorns,  an  endangered  species.  None  has  been  reported  within  12 
to  15  miles  of  the  project  site  although  the  habitat  is  suitable,  and 
it  is  unlikely  that  pronghorns  will  be  displaced.  During  the  construction 
period,  pronghorns  that  might  otherwise  visit  the  area  will  probably  be 
excluded,  but  since  the  project  is  of  relatively  short  duration  and  the 
disturbed  area  relatively  small,  no  long-term  exclusion  is  likely. 

The  nature  of  the  pro j ect ...  continuous  construction  activity  at  one 
location  for  several  months... is  such  that  pronghorns  are  not  likely 
to  be  startled  into  flight  by  unexpected  human  incursion.  It  is  such 
abrupt  disturbances  that  cause  increased  activity  during  periods  of 
water  shortage  and  that  are  of  most  concern  to  pronghorn  specialists 
in  the  area  (34) .  In  order  to  avoid  adverse  modifications  of  the 
potentially  critical  habitat  by  project  activities,  formal  consulta¬ 
tion  with  the  FWS  will  remain  in  effect  throughout  project  planning 
and  implementation. 

Desert  Bighorn  Sheep 

It  is  probable  that  the  resident  bighorn  sheep  population  in  the  Mohawk 
Mountains  will  be  aware  of  the  construction  activities  of  the  project. 
Construction  activities  have  been  scheduled  not  to  occur  within  several 
miles  of  the  base  of  the  mountains  during  the  period  in  which  tne  sheep 
normally  occupy  inselbergs  on  the  bajada  (January  through  April) .  It 
is  during  this  period  also  that  the  sheep  are  lambing  and  are  most  likely 
to  be  sensitive  to  disturbance.  It  is  felt  by  the  game  management  official 
responsible  for  bighorn  sheep  in  the  area  that  any  potential  impact  of 
the  project  on  bighorn  sheep  will  be  largely  alleviated  by  the  proposed 
scheduling  (37). 
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3.3  EFFECTS  ON  THE  SOCIOECONOMIC  ENVIRONMENT 


3.3.1  Burden  on  Existing  or  Proposed  Public  Service  Facilities  and 
Utilities 


Requirements  for  electrical  energy  will  be  supplied  through  onsite 
facilities  (generators;  and  thus  not  affect  community  services.  Require¬ 
ments  for  water  are  expected  to  be  met  from  Dateland.  Indirect  require¬ 
ments  of  water  and  electrical  energy  to  sustain  craft  and  supervisory 
personnel  who  relocate  to  the  local  area  will  be  minor  and  well  within 
the  fluctuation  of  demand  normally  associated  with  a  tourism  supported 
economy.  No  demands  are  expected  to  be  placed  on  the  Yuma  Fire  Depart¬ 
ment.  The  contractor  will  be  responsible  for  onsite  fire  protection. 
Generally  sparse  vegetation  makes  spreading  of  any  fire  unlikely. 

Effects  on  local  housing  are  dependent  on  the  total  number  of  construction 
personnel  required,  the  number  imported  from  other  areas  temporarily 
relocating  near  the  job,  and  the  communities  relocated  workers  choose  for 
residential  areas.  At  least  25  contractor  supervisory  personnel  will  be 
relocated  for  the  life  of  the  project.  In  addition,  a  variable  number  of 
Air  Force  supervisory  (usually  approximately  6)  will  be  present.  Most 
union  hiring  halls*  are  located  in  Phoenix  but  have  members  in  the  Yuma 
area  as  several  Yuma  locals  have  recently  been  consolidated  into  the 
Phoenix  organization.  From  the  available  data  a  peak  of  80  relocated 
workers  (craftsmen  and  supervisors)  has  been  projected  in  Table  14. 
Craftsmen  are  unlikely  to  move  families  because  of  short  duration  of  the 
job  (most  positions  last  only  2  to  3  months)  and  the  proximity  of  Phoenix 
for  weekend  commutes.  Perhaps  half  the  supervisory  personnel  will  relocate 
an  average  of  1.4  dependents  each  so  the  total  number  of  relocated  people 
in  the  peak  activity  month,  April  1973,  will  be  about  100  people. 

Although  proximal  communities  between  the  site  and  Yuma  are  small,  and 
have  limited  amenities,  a  few  workers  may  live  in  Dateland,  Tacna  or 
Wellton.  These  should  number  no  more  than  five  people.  Because  of  its 
location  between  the  site  and  Phoenix,  Gila  Bend  may  attract  five  to  ten 
people,  although  resources  in  the  town  are  limited.  Adequate  housing  for 
these  people  is  available  in  these  communities. 

Gila  Bend  and  particularly  the  City  of  Yuma  have  extensive  tourism 
facilities  including  mobile  home  parks,  apartments  and  motel/hotel 
rooms.  During  the  winter  tourism  season,  peaking  in  December- January , 
occupancy  rates  are  ir.  the  range  of  95-L00  percent.  The  Length  or 
the  tourist  season  is  dependent  on  several  variables  including  the 

*  Construction  craftsmen  will  not  necessarily  be  union  members  Iul  t..e 
union's  membership  and  locations  have  been  used  to  approximate  the 
availability  of  crafts  in  the  region. 
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Table  14.  Anticipated  local  and  relocated  employment 
by  classi fication  and  month. 


CLASSIFICATION 

FES 

MAR 

APR 

MAY 

JUNE 

JULY 

AUG 

SEPT 

Craft  Labor 

From  Yuma  Area 

56 

107 

158 

120 

20 

2 

0 

0 

★ 

From  Other  Areas 

25 

33 

49 

48 

7 

0 

0 

0 

Total  Craft  Labor 

SI 

140 

207 

168 

27 

2 

0 

0 

Professional  and 
Supervisory  ** 

From  Yuma  Area 

0 

0 

0 

0 

0 

0 

0 

0 

From  Other  Areas 

31 

31 

31 

31 

31 

31 

24 

17 

Total  Professional 

and  Supervisory 

31 

31 

31 

31 

31 

31 

24 

17 

Total 

From  Yuma  Area 

56 

107 

158 

120 

20 

2 

0 

0 

From  Other  Areas 

56 

64 

80 

79 

38 

31  ’ 

24 

17 

All  Sources 

112 

171 

238 

199 

58 

33 

24 

17 

Primarily  from  Phoenix  but  some  may  be  from  Tucson  or  San  Diego. 

All  contractor  and  governmental  supervisory  personnel  projected 
from  areas  other  than  Yuma. 


economy  and  severity  of  winter  in  other  areas  but  generally  starts 
about  October  and  ends  in  March.  During  off-peak  seasons  occupancy 
rates  for  apartments  falls  slightly  to  90-95  percent,  for  notels/mote is 
to  60-55  percent,  and  for  mobile  home  parks  to  35-45  percent.  Thus, 
there  should  be  more  tna.n  adequate  temporary  housing  available  for 
imported  workers  within  1.5  hours  of  the  site.  The  work  force  from 
Phoenix  will  likely  Live  in  their  own  campers/traiiers  during  the  week. 
They  can  park  in  either  Gila  3end  or  Yuma  and  it  is  not  possible  to  esti¬ 
mate  how  many  will  choose  which  town.  Y'tma  has  more  extensive  facilities 
whereas  Gila  Bend  is  closer  to  Phoenix.  Gila  Bend  is  also  somewhat 
closer  to  the  site  (43  road  miles;  than  Yuma  (64  road  miles) .  Mo  onsite 
housing  facilities  are  anticipated. 
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A  total  of  765  truckloads  has  been  estimated  to  be  necessary  to  supply  the 
site  from  the  east  and  3,100  truckloads  to  supply  tne  site  from  the  west. 
Materials  carried  will  be  primarily  constituents  of  concrete.  Assuming 
deliveries  occur  over  a  30-day  period,  truck  traffic  will  average  100  per 
day  west  of  the  site  and  25  per  day  east  of  the  site.  Each  truck  will 
increase  the  average  daily  trips  (ADT)  by  two  since  it  will  return  to  its 
point  of  origin.  During  the  peak  month  of  April,  transportation  of  con¬ 
struction  workers  will  increase  ADT  about  400  additional  trips  daily 
(238  workers  at  an  average  vehicle  occupancy  of  1.2  both  entering  and 
leaving  the  site).  Current  ADT  is  about  5,200  vehicles  so  average  daily 
traffic  volumes  will  increase  about  11  percent.  The  available  highway, 
Interstate  8,  is  lightly  traveled  and  this  additional  traffic  will  not 
lower  Level  of  Service  below  the  current  Level  A  (free-flowing  traffic). 

A  total  of  50  railcar  loads  will  be  required  to  transport  steel  fibers 
from  the  eastern  United  States.  This  volume  could  be  handled  by  a  single 
train  so  no  impacts  on  train  traffic  should  result  from  the  project. 

The  only  impact  on  air  transportation  will  be  a  few  incidental  visits  to 
the  area  by  governmental  and  contractor  personnel. 

Traffic  Safety 

The  project  will  generate  additional  traffic  on  Interstate  3,  through 
Date land ,  and  at  the  Dateland  Interchange.  Thus,  there  is  an  increased 
potential  for  vehicle-vehicle  or  vehicle-pedestrian  accidents. 

The  greatest  potential  for  highway  congestion  with  related  accidents  is 
associated  with  arrival  and  departure  of  workers.  A  peak  employment  of 
238  persons  is  projected  for  April,  1978.  A  conservative  value  of  1.2 
riders  per  car  has  been  assumed  for  this  environmental  statement,  so 
that  arrival/departure  of  198  passenger  vehicles  per  day  can  be  assumed 
as  a  worst  case.  If  all  of  these  vehicles  arrive  and  depart  over  a  15- 
mmute  period,  and  the  highway  is  at  peak  load  for  normal  traffic,  condi¬ 
tions  will  remain  free  flowing  (Level  A) ,  and  no  problems  are  anticipated. 
Each  lane  of  a  multilane  roadway  has  a  nominal  capacity  of  2,900  passenger 
vehicles  per  hour  for  uninterrupted  flow  (78)  .  Present  "worst  case"  exist¬ 
ing  traffic  is  364  passenger-car  equivalents/hr,  and  the  increment  from 
commuting  workers  is  792  per  hour,  for  s  total  of  1,156  per  hour.  This  is 
well  within  the  free-flowing  capacity  of  the  highway. 

Traffic  entering  and  leaving  the  site  from  the  west  will  enter  and  leave 
Interstate  3  at  Tacna.  Access  to  the  freeway  is  at  the  eastern  edge  of 
Tacna  and  traffic  will  not  pass  through  the  town  per  se .  The  area  most 
subject  to  disturbance  is  the  Interstate  3  rest  stop. 


Traffic  from  the  east  will  pass  through  the  center  of  Dateland  (a  gasoiin 
station  on  one  side  of  the  street  and  a  restaurant/gener al  store/post 
office  complex  on  the  other). 

The  percentage  of  traffic  from  the  two  directions  is  unpredictable. 

The  Draft  Environmental  Statement  stated  that  all  commuting  traffic 
leaving  tne  site  would  pass  through  Dateland  over  a  short  period  of 
time,  thus  creating  a  safety  nazard.  Two  mitigating  changes  have  now 
been  made:  part  of  tne  traffic  will  exit  to  the  west,  and  there  is  a 
strong  possibility  that  some  of  the  construction  work  will  occur  at 
night  because  of  tne  difficulty  in  handling  concrete  at  the  air  tempera¬ 
tures  prevalent  on  the  site  during  the  day  m  summer.  Therefore,  there 
will  be  a  spread  of  commuting  traffic  over  a  longer  period  of  time  thus 
reducing  tne  hazard. 

Commuting  traffic  associated  with  the  project  and  its  associated  truck 
traffic  are  not  scheduled  to  overlap.  For  analysis  of  truck  traffic,  it 
has  beer,  assumed  as  a  worst  case  that  all  such  traffic  will  occur  over 
a  or.e-mor.th  period,  or  in  20  working  days.  Under  these  conditions,  duri.n 
an  3-hour  shift,  one  truck  would  be  inbound  or  outbound  on  the  average  of 
every  2- 1/2  minutes.  If  half  of  this  traffic  were  routed  through  Date- 
la.-.d  and  the  other  half  through  Tacna,  one  truck  would  pass  through  eacn 
community  every  2-1/2  minutes.  This  level  of  truck  traffic  is  not 
expected  to  represent  a  significant  hazard  to  vehicles  or  pedestrians. 

3.3.3  Impacts  on  Aesthetics 

The  proposed  project  is  m  sight  of  an  established  rest  area  on  Inter¬ 
state  Highway  3,  and  the  snorter  alignment  comes  within  approximately 
.  mile  '1.6  km)  of  that  highway.  During  construction ,  the  project  will 
be  highly  visible,  particularly  activities  on  the  short  alignment. 
Following  completion  of  the  project,  it  is  expected  that  the  short  trench 
will  be  unnotice able  from  the  highway  much  as  Stovai  Airfield  presently  i 

The  long  trench  alignment  is  far  enough  away  from  the  highway  that  con¬ 
struction  activities  there  will  not  be  particularly  noticeable.  The 
appearance  of  the  desert  pavement  along  the  long  alignment,  even  if  it 
eventually  becomes  reestablished  as  a  surface  covering,  will  always  be 
distinguishable  from  the  original  surface.  The  very  gradual  slope  of 
the  alluvial  fan  is  such  that  the  alterations  of  the  surface  will  not 
be  very  visible  from  the  highway  but  will  be  highly  visible  to  persons 
at  or  above  the  site,  an  uncommon  occurrence  so  long  as  public  access 
remains  restricted. 

3-3.4  Effects  on  Surface  Cultural  Resources 

In  compliance  with  appropriate  regulations,  archaeological  surveys  of 
the  project  site  have  been  performed  by  professional  archaeologists: 
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the  Arizona  State  Historic  Preservation  Officer  has  been  contacted;  and 
copies  of  this  Environmental  Statement  have  been  sent  for  review  to  tr.e 
Director,  Office  of  Environmental  Project  Review,  Department  of  the 
Interior  and  to  the  Advisory  Council  on  Historic  Preservation. 

Effects  on  Archaeological  Sites 

The  trench  construction,  wherever  it  disrupts  the  surface,  will  obliterate 
the  surface  archaeological  features.  The  only  type  of  preservation  regarded 
as  essential  by  the  Arizona  State  Museum  for  most  of  the  sites  identified 
in  this  environmental  statement  is  an  accurate  record.  The  record  compiled 
for  this  EIS  and  Reference  88  is  sufficient.  An  exception  to  this  conclu¬ 
sion  is  appropriate  for  potential  subsurface  features  in  the  vicinity  of 
sites  MAV-3  and  MAV-4. 

Effects  on  Subsurface  Cultural  Resources 

It  is  possible  that  subsurface  archaeological  features  exist  in  the  area 
of  the  two  temporary  campsites,  MAV-3  and  MAV-4.  MAV-3  is  at  the  peri¬ 
phery  of  the  direct  impact  area  and  thus  it  should  be  possible  to  avoid 
it  during  construction.  This  would  result  in  no  impact  on  the  site. 

MAV-4  is  very  close  to  the  southwest  terminus  of  the  longer  trench  and 
avoidance  is  unlikely.  This  site  will  probable  be  destroyed  as  a  result 
cf  the  construction  activities.  This  site  may  be  of  significant  value 
for  a  full  understanding  of  man's  prehistoric  activity  in  the  area  and  it 
may  be  eligible  for  the  National  Register.  If  so,  an  appropriate  data 
recovery  program  will  be  accomplished.  A  determination  of  National 
Register  eligibility  is  currently  being  pursued. 


3.3.5  Evaluation  of  Secondary  or  Indirect  Effects 

The  project  is  short-term  and  involves  only  a  limited  work  force.  For 
these  reasons,  secondary  effects  are  also  expected  to  be  minimal.  Long¬ 
term  public  or  private  indirect  investments  to  support  the  project  will 
not  occur.  A  brief  stimulus  to  the  local  economy  will  be  experienced 
but  even  this  will  be  so  minimal  that  it  will  probably  not  be  separately 
noted  by  local  communities.  The  economic  and  employment  effects  are 
summarized  in  Table  15. 

Indirect  Economic  Effects 

To  measure  indirect  effects  on  local  economies  a  series  of  assumptions 
has  been  made : 

•  Total  project  cost  will  be  $20  million.  This  will  include 
$2  million  for  engineering  costs;  314  million  for  construc¬ 
tion  costs;  and  $4  million  for  specialized  equipment. 

•  Only  the  construction  costs  portion  of  expenditures  will 
occur  in  the  local  two-county  area. 
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Table  15.  Economic  and  employment  effects. 


Output  (million  dollars) 

37.7 

Earnings  (million  dollars) 

Direct 

3.6 

Indirect 

7.8 

Total 

11.4 

Employment  (manyears) 

Direct 

71 

Indirect 

712 

Total 

783 

Employment  (job  opportunities) 

Direct 

238 

Indirect 

712 

Total 

950 

•  The  project  is  best  approximated  by  Standard  Industrial 
Classification  (SIC)  Industry  1625,  "Construction  of  New 
Military  Facilities." 

•  Labor  costs  for  construction  and  supervision  will  total 
S3 . 6  million  (33) . 

•  The  project  will  require  about  71  manyears  of  labor  effort 
with  a  peak  labor  force  of  238  people. 

The  Regional  Industrial  Multiplier  System  (RIMS)  has  been  applied  to 
estimate  the  effect  of  Construction  of  New  Military  Facilities  on  the 
Yuma-Mar icopa  region.  A  multiplier  is  a  measure  of  total  economic  effect 
of  project  expenditures  including  both  the  effect  of  direct  expenditures  ' 

on  the  project  and  indirect  and  induced  effects  resulting  from  che  direct 
expenditures.  RIMS  measures  each  of  these  components  b,r  matching  locally 
available  supplier  industries  described  in  County  Business  Patterns  with 
the  434  sector  national  model  and  generates  a  list  of  required,  locally- 
available,  supplier  industries  and  a  direct  requirements  coefficient  for 
each.  These  direct  requirements  coef ficients ,  when  summed,  form  the  direct 
component  of  the  multiplier.  A  linear  homogenous  function  is  used  to 
produce  the  indirect-induced  component.  The  final  demand  multiplier  is  J 

the  sum  of  the  direct  component,  the  indirect-induced  component  and  a  : 

component  to  represent  the  initial  expenditures  which  is  always  unity  or  ■; 

1.30.  For  the  construction  of  New  Military  Facilities  in  Yuma-Maricopa 
Counties,  the  results  of  this  analysis  are  contained  in  Table  16.  * 

I 
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Table  16.  Regional  direct  requirement  coefficients 
(Industry  1625  -  New  Military  Facilities) 


SIC  CODE 

INDUSTRY  NAME 

PROPORTION  OF 

CROSS  OUTPUT 

)7 

Agricultural  Services 

.0017 

L4 

Nonmetalic  Mineral  Mining  and  Quarrying 

005  3 

15-17 

Contract  Construction 

.000  3 

24 

Lumber  and  Wood  Products,  Exc 

Furniture 

1 

.  0 1  30 

25 

Furniture  and  Fixtures 

.  0006 

26 

Paper  and  Allied  Products 

.  3901 

29 

Chemicals  and  Allied  Products 

.3010 

29 

Petroleum  and  Related  Industries 

.  3007 

3° 

Rubber  and  Miscellaneous  Plastic 

Products 

.0021 

32 

Stone,  Clay,  and  Class  Products 

.  39  30 

33 

Primary  Metals  Industries 

. 5107  ! 

34 

Fabricated  Metals  products 

.  0675 

35 

Machinery  execpt  Electrical 

.3110 

36 

Electrical  Macninery 

.  ,260 

38 

Instruments 

3  04  J 

39 

Miscei laneous  Manufacturing 

.  ,002 

42 

Motor  Freight  Transportation  and 
Warehousing 

.  31  3*9 

44 

Water  Transportation 

1 

48 

Communications 

.3039 

I  49 

Public  Utilities 

.  3009 

1  50 

Wholesale  Trade 

.336' 

j  52-59 

Petail  Trade 

.  ;:s: 

60 

9anxing 

.M2' 

62 

Security  and  Commodity  3rokers, 

Dealers,  and  Services 

.  3002 

j  93 

Insurance  Carriers,  including 

Solicitors 

. 

.  0045 

i  65-66 

Real  Estate  and  Combinations 

.0005 

1  73 

MisceLlaneious  Business  Services 

.0216  ! 

i  7S 

Auto  Repair  and  Services 

.3047  i 

9L  +  69 

Legal  and  Miscellaneous  Professional 

Servi Tes 

.3517 

!  54«-66 

Museums  and  Nonprofit  Membersmp 
Organizations 

.3010 

Ho  use  no  I  ds 

.2790 

SUM  OF  DIRECT  REQUIREMENT  COEFFICIENTS 

RIMS  MULTIPLIER  AND  COMPONENTS 

j 

INITIAL 

EXPENDITURES 

DIRECT  INDIRECT -INDUCED 

7 CMP ONE NT  COMPONENT 

FINAL  DEMAND 

MULTIPLIER 

1.0OQ 

').  584  ; .  09g 

1 

2.793 

3 'Less  lhan  .  .  )015 
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Application  of  the  RIMS  output  multiplier  of  2.783  to  the  estimated  local 
expenditures  of  $14  million  yields  an  estimated  increase  in  output  in 
the  two-countv  region  from  the  project  of  $39  million.  For  each 
million  dollars  spent  in  the  region  directly  on  the  project,  a  total  of 
32. S  million  dollars  in  local  economic  activity  will  result. 

The  RIMS  procedure  al.o  produces  an  output -to-earnings  ratio  that  is 
region  and  industry  specific.  For  the  construction  of  New  Military 
Facilities  in  Yuma-Maricopa  the  ratio  is  0.293;  that  is.  of  each 
million  dollars  of  increased  output,  3293,000  will  be  in  the  form  of 
earnings.  Thus,  the  339  million  increased  regional  output  resulting 
from  tne  project  will  include  311.4  million  in  earnings.  Total  direct 
earnings  are  known  to  be  33.6  million  and  indirect  earnings  will  therefore 
be  37.3  million.  The  1972  total  earnings  in  Yuma-Maricopa  was  $5,344 
million  so  the  project  will  account  for  about  0.2  percent  of  1974  regional 
earnings .  This  is  a  beneficial,  but  minor,  increase. 

In  terms  of  employment,  a  total  of  238  direct  labor  job  opportunities 

has  been  identified.  Indirect  employment  can  be  estimated  through 

the  earnings-to-employment  ratio  also  available  through  the  RIMS  process. 

In  the  Yuma -Maricopa  region,  for  each  million  dollars  of  direct  earnings, 
31.3  indirect  employment  job  opportunities  will  result.  Since  indirect 
earnings  were  estimated  at  $7.3  million,  about  712  indirect  employment 
job  opportunities  will  result  in  Yuma-Maricopa  from  the  project  expendi¬ 
tures.  Total  regional  employment,  both  direct  and  indirect,  will  be  about 
3*4  job  opportunities.  In  July  1976,  Yuma-Maricopa  had  nonagricultural 
wage  and  salary  employment  totaling  452,350  jobs. 

Indirect  Social  Effects 

It  is  not  anticipated  that  the  project  will  result  in  more  than  incidental 
mine-  social  effects  given  the  level  of  economic  effects  anticipated. 

Most  of  the  required  labor  force  will  be  available  from  the  existing 
supply  in  Yuma  County.  Since  these  people  are  currently  living  in  the 
area,  no  increased  demands  on  water ,  wastewater,  education,  police,  fire 
protection,  health  services  or  other  utilities  and  services  are  antici¬ 
pated.  Demographic  effects  and  changes  in  patterns  of  social  activity 
will  not  occur  since  no  long-term  growth  is  anticipated.  Up  to  100  people 
may  be  temporarily  relocated  to  the  local  area  to  live  in  apartments, 
trailers,  and  motels.  Local  winter  tourist  oriented  facilities  can 
accommodate  this  load  with  no  problem.  Local  investments  in  roads,  schools 
and  the  like  will  not  be  required  for  direct  or  indirect  effects. 

Because  of  the  presence  of  the  project  and  improved  roads  constructed  for 
the  oroject  there  exists  the  possibility  of  increased  human  incursion, 
probably  exclusively  by  local  people,  into  the  project  area.  Access  is 
possible  now  by  four-wheel-drive  vehicles,  and  at  termination  of  the 
project,  access  to  the  improved  roads  on  site  will  be  made  impassable, 
thus  returning  ease  of  access  to  the  site  to  its  current  status. 
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SECTION  4 


ALTERNATIVES  TO  THE 
PROPOSED  ACTION 


Alternatives  considered  for  the  proposed  action  included  (1)  no  project, 
(2)  project  postponement,  (3)  construction  of  the  project  at  a  reduced 
scale,  (4)  alternative  site  options,  and  (5)  alternative  construction 
methods . 


4.1  NO  PROJECT 

The  "no  project"  alternative  would  maintain  the  status  quo  at  the  proposed 
site.  There  would  be  no  physical,  biological,  or  localized  socioeconomic 
impacts,  other  than  those  which  have  resulted  from  site  investigations, 
and  the  site  area  would  remain  in  its  present  relatively  undisturbed 
state.  On  a  national  scale,  however,  the  no  project  alternative  would  mean 
that  hard  data  would  not  be  available  for  evaluation  of  the  buried  trench 
option  and  its  cost  effectiveness  with  respect  to  the  shelter  option. 

The  no-project  option  would  thus  result  in  significant  technical  and 
cost  risks  to  the  continuing  development  of  the  MX  weapons  system. 

4.2  PROJECT  POSTPONEMENT 

Scheduling  the  construction  effort  for  a  different  time  of  year  could 
alter  the  physical,  biological,  and  socioeconomic  effects.  Some  of  these 
changes  would  result  in  increased  adverse  environmental  effects,  and 
others  would  reduce  the  impacts  of  the  project.  On  balance,  the  proposed 
project  schedule  results  in  the  least  adverse  impact. 

Adverse  impacts  that  would  result  from  project  postponement  include  the 
increased  possibility  of  encountering  heavy  rains  with  attendant  problems 
of  erosion,  ponding  of  water,  and  increased  sensitivity  of  land  surfaces  to 
damage.  In  addition,  postponement  into  the  winter  season  could  result 
in  project  activity  near  the  base  of  the  Mohawk  Mountains  during  the 
period  of  heavy  usage  by  desert  bighorn  sheep.  Finally,  if  construction 
activity  were  substantially  delayed  into  the  winter  months  it  would  overlap 
maximum  seasonal  occupancy  of  temporary  housing  in  Yuma  and  other  nearby 
towns,  so  that  a  temporary  housing  shortage  could  occur. 

Beneficial  aspects  of  a  construction  delay  into  the  rainy  season  include 
a  natural  reduction  of  potential  for  dust  on  the  project  site  and,  there¬ 
fore,  the  amount  of  water  required  for  dust  suppression.  Also,  the 
possibility  of  dist'irbing  breeding  activities  of  birds  would  be  eliminated 
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if  the  project  were  to  take  place  during  the  fall  and  winter  when  breeding 
does  not  occur.  (The  disturbance  to  bird  breeding  is  considered  minor 
in  any  case.)  Finally,  a  slight  delay  in  the  construction  schedule 
would  have  the  small  but  beneficial  effect  of  spreading  demand  for  , lousing 
more  evenly.  The  only  one  of  these  improvements  considered  potentially 
significant  is  that  of  decreased  water  usage  for  dust  control,  and  the 
size  of  the  reduction  could  be  very  small  depending  on  the  somewhat  un¬ 
predictable  weather  patterns  in  the  area. 

In  summary,  a  minor  delay  in  start  of  construction  could  slightly  reduce 
some  impacts  (if,  for  example,  there  were  still  wet  weather  in  February) 
and  could  increase  others  (were  major  construction  activities  of  the  project 
to  extend  into  wet  weather  in  August) . 

A  longer  delay  would  adversely  impact  the  project  schedule  and  cost  without 
offsetting  benefits  to  the  environment. 


4.3  CONSTRUCTION  OF  THE  PROJECT  AT  A  DIFFERENT  SCALE 

Construction  of  the  project  at  a  different  scale  to  reduce  the  amount  of 
environmental  disturbance  can  be  considered  in  three  contexts:  (1)  con¬ 
struction  at  full  diameter  but  reduced  lengths,  (2)  construction  at  less 
than  full  diameter  with  results  extrapolated  to  full  diameter,  and  (3) 
construction  of  only  one  segment  of  trench  to  satisfy  all  program  objec¬ 
tives. 

Reduced  scale  would  lessen  many  negative  environmental  impacts  discussed 
in  Section  3,  although  a  linear  reduction  related  co  scale  would  not 
necessarily  be  anticipated.  For  example,  access  roads  and  other  sup¬ 
port  facilities  would  still  be  required  and  their  environmental  impacts 
would  remain,  even  if  the  scale  of  the  project  were  reduced.  In  general, 
construction  at  a  reduced  scale  would  be  accompanied  by  reduced  effects 
on  terrain-related  features,  air  quality  associated  with  combustion  of 
fuels  and  dust  generation,  and  noise  impact  because  of  the  shorter  dura¬ 
tion  of  the  project  (although  peak  noise  levels  would  likely  be  similar) . 

If  the  length  of  the  long  trench  were  shortened  enough  to  avoid  the 
varnished  desert  pavement  on  the  upper  bajada,  two  environmental  im¬ 
pacts  would  be  decreased.  First,  areas  temporarily  occupied  by  big¬ 
horn  sheep  would  be  avoided,  and  second,  the  essentially  permanent 
aesthetic  degradation  of  the  pavement  would  be  eliminated.  However, 
bighorn  sheep  usage  of  the  lower  mountains  and  bajaaa  is  limited  largely 
to  the  winter  months  (December  through  April) .  Since  scheduled  con¬ 
struction  would  not  reach  the  upper  bajada  prior  to  May,  this  advantage 
of  shortening  the  long  trench  is  substantially  reduced.  Reducing  the 
length  of  the  long  trench  to  avoid  degrading  the  varnished  pavement 
could  result  in  a  failure  to  meet  project  objectives.  Construction 
of  the  long  trench  will  provide  data  to  establish  what  reasonable 
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rate  of  construction  can  be  achieved  across  a  variety  of  geologic 
features,  to  determine  potential  difficulties  encountered  at  stream 
crossings,  and  to  evaluate  the  effect  of  lithology  on  problems  en¬ 
countered. 

A  string  of  specialized  pieces  of  construction  equipment  will  most 
likely  be  used  in  the  project.  In  order  to  meet  the  objective  of 
evaluating  what  rate  of  construction  is  achievable,  this  string  of 
equipment  must  be  deployed  and  operate  over  a  relatively  long  line 
to  ensure  that  a  representative  sample  of  typical  excavation  difficul¬ 
ties  is  encountered.  In  addition,  once  the  desired  rate  is  achieved, 
the  equipment  must  operate  continually  over  a  number  of  sequential 
working  days  to  validate  the  rate.  These  circumstances  dictate  the 
planned  maximum  length  of  20,000  ft  (6  km). 

Reducing  the  diameter  of  the  trenches  could  result  in  a  reduction  in  the 
width  of  the  disturbed  zone  along  the  trench  alignments.  However,  the 
construction  rate  depends  on  the  ability  to  design,  fabricate,  and  operate 
large  size,  specialized  construction  equipment.  Specialized  equipment 
of  the  size  required  for  a  full-size  trench  has  never  been  designed, 
fabricated,  or  operated  and  is  itself  a  key  technological  challenge.  Thus, 
it  is  not  practical  to  scale  up  data  from  smaller  equipment.  If  a  smaller 
diameter  trench  were  constructed,  the  objectives  of  the  erection  and 
breakout  tests  would  not  be  met.  Similarly,  only  information  at  full-scale 
will  truly  verify  the  feasibility  of  missile  breakout,  which  is  a  primary 
objective  of  the  project. 

Construction  of  only  one  trench  would  reduce  somewhat  the  impact  on 
the  environment.  If  only  the  long  trench  were  constructed,  plans 
could  be  adjusted  to  perform  erection  and  breakout  tests  in  it, 
subsequent  to  accomplishing  construction  rate  objectives.  This 
alternative  would  slightly  reduce  the  terrain-related  impacts  since 
the  short  trench  would  not  be  constructed.  However,  other  environ¬ 
mental  impacts  might  result  from  the  fact  that  equipment,  personnel 
and  activity  would  have  to  continue  on  site  for  an  extended  period 
of  time  beyond  September.  In  addition,  this  alternative  could  result 
m  adverse  impacts  on  planned  project  objectives.  For  example,  con¬ 
struction  of  the  short  trench  will  be  used  as  a  test  bed  to  shakedown 
construction  procedures.  If  the  shakedown  had  to  be  done  on  the  long 
trench,  its  length  might  have  to  be  extended  to  accomplish  all  objec¬ 
tives.  This  lengthening  could  result  in  additional  environmental 
impacts.  Finally,  the  spacing  between  the  short  and  long  trench 
has  been  selected  to  provide  information  on  the  rates  at  which  this 
large,  specialized  construction  equipment  can  be  deployed  from  one 
site  to  another.  If  only  one  trench  were  constructed,  this  objective 
would  not  be  met. 
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In  conclusion,  changing  the  scale  of  the  project  by  reducing  the  length, 
diameter,  or  number  of  trenches  would  at  best  only  slightly  reduce  the 
environmental  impact,  while  imposing  a  potentially  large  adverse  impact 
on  accomplishment  of  program  objectives. 

4.4  ALTERNATIVE  SITE  OPTIONS 
4.4.1  Overall  Site  Screening 

The  screening  process  for  the  Buried  Trench  Construction  and  Test  Projec 
began  m  January  1976.  The  objectives  of  the  program  were: 

1.  Validate  construction  cost. 

2.  Validate  construction  rate. 

3.  Demonstrate  breakout  and  erection  hardware. 

Criteria  applied  to  site  selection  included: 

1.  Diversity  of  geologic  conditions  within  an  area  of  a  few 
tens  of  square  miles  that  is  typical  of  accessible  DOD 
controlled  land. 

2.  Less  than  10  percent  topographic  grade. 

3.  Groundwater  and  marginally  excavatable  rock  conditions 
greater  than  25  feet  below  the  surface. 

4.  Reasonable  physical  access. 

5.  Accessibility  around-the-clock  during  the  construction 
period . 

6.  Compatibility  with  any  existing  activity. 

7.  Accessibility  to  an  existing  rail  line. 

Using  these  criteria,  six  candidate  site  areas  were  selected  for 
consideration : 

1.  Edwards  AFB ,  California 

2.  Kirtland  AFB,  New  Mexico 

3.  White  Sands  Missile  Range,  New  Mexico 

4.  Luke  Air  Force  Range,  Arizona 

5.  Nellis  Air  Force  Range,  Nevada 

6.  Fort  Irwin,  California 
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Conditions  which  detract  from  the  feasibility  of  five  of  the  above  candi¬ 
dates  include : 

1.  Kirtland  and  Edwards  AFBs  have  a  limited  range  of  geoloqic 
conditions  which  would  make  it  difficult  to  relate  results 
obtained  to  those  that  might  be  encountered  in  any  opera¬ 
tional  area. 

2.  Fort  Irwin,  a  former  Army  base,  has  substantial  areas  of 
unexploded  ordnance,  and  a  high  probability  of  rock  near 
the  surface  that  would  be  difficult  to  excavate  (igneous 
intrusives ) . 

3.  Both  Nellis  Air  Force  Range  and  the  White  Sands  Missile 
Range  are  intensively  used  by  agencies  other  than  the  USAF, 
and  potential  problems  of  co-use  with  those  agencies  were 
indicated.  Current  activities  at  the  Luke  Air  Force  Range 
would  be  impacted  less  than  at  these  two  locations. 

The  Luke  Air  Force  Range  best  meets  the  siting  criteria  because  of  its 
geologic  conditions  and  accessibility  both  by  highway  and  railroad. 

Three  potential  siting  areas,  designated  the  Childs  Valley  Site,  the  Sen- 
tinal  Plain  Site,  and  the  San  Cristobal  Valley  Site  were  then  subjected 
to  a  screening  process  based  on  overall  geotechnical,  environmental  and 
physical  access  characteristics  (75). 

4.4.2  Site  evaluation  on  LAFR* 


_ri..  -r~.  o  ’«  A ;  -  * .  V  SITE 

The  Childs  Valley  Site  is  in  southwestern  Maricopa  Countv  and  encompasses 
approximately  oC  miles”  (155  km~)  between  the  Growler  Mountains  and  the 
Crater  Range.  The  area  lies  between  manned  Range  1  and  portions  of  the 
North-South  Tactical  Range,  and  is  subject  to  overflight  by  aircraft  with 
"hot"  guns  and  practice/live  ordnance. 

Around-the-clock  access  to  the  Childs  Valley  site  would  have  required 
either  terminating  operations  at  Range  1 ,(  or  construction  of  a  new  road, 
possibly  through  the  Cube'  Prieta  National  Wildlife  Refuge  to  the  south. 
The  Tucson,  Cornelia  and  Gila  3end  Railroad,  and  U.S.  Highway  85  are 
approximately  6.3  miles  (10  km)  east  cf  the  siting  area. 

The  trench  construction  area  that  was  considered  is  the  center  of  Childs 
Valley,  a  broad  northwest-trending  alluviai-f illed  basin  bounded  by  the 
Crater  Range  on  the  north  and  the  Growler  and  Childs  Mountains  on  the 
south.  slopes  are  relatively  gentle,  ranging  from  approximately  20  to 
40  ft  (6  to  12  m)  per  mile  (0.4  to  0.8  percent  grade)  over  most  of  the 
alluviated  area.  Near  the  Growler  Mountains,  surface  slopes  averaqe 
approximately  180  ft  (55  m)  per  mile,  or  3.4  percent  grade. 

*This  information  is  derived  principally  from  Reference  75. 
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Four  distinguishable  alluvial  deposits  were  considered  mappable  in  the 
area.  Precise  depth  to  bedrock  was  unknown.  The  depth  to  water  was 
estimated  as  at  least  100  ft  (30  m) ,  and  probably  greater  than  200  ft 
(60  m) .  Most  of  the  material  was  believed  to  be  easily  excavatable, 
with  the  possible  exception  of  older  deposits  of  relatively  small  areal 
extent  near  the  valley  edges.  Here,  there  was  some  evidence  that  exca¬ 
vation  might  have  been  difficult  at  depths  less  than  the  nominal  trench 
depth.  Some  of  the  materials  were  not  expected  to  be  sufficiently  well 
cemented  to  sustain  vertical  slopes,  so  that  shoring  would  have  been  re¬ 
quired  in  the  trenching  operation. 

Vegetation  is  present  both  on  the  alluvial  surfaces  and  in  the  washes. 
Vegetation  identified  included  creosote  bush,  cholla,  paloverde ,  mesquite, 
ocotillo,  and  ironwood. 

In  summary,  the  Childs  Valley  site  met  most  of  the  geotechnical  criteria, 
but  around-the-clock  accessibility  would  have  had  a  major  impact  on  exist¬ 
ing  range  operations. 


4. 4. 2. 2  SENTINEL  PLAIN  SITE 

The  Sentinel  Plain  sit€j  is  in  southwestern  Maricopa  County  and  encompasses 
approximately  73  miles  (187  km  )  west  of  the  Sauceda  Mountains  and  north 
of  Range  2  and  the  Crater  Range.  The  area  borders  the  ordnance  delivery 
pattern  for  Range  2  and  Range  4,  including  a  22,000  ft  (6706  m)  strafe 
fan  extending  west  from  Range  1.  All  flights  leaving  all  gunnery  ranges 
overfly  the  area.  Some  recovery  flights  may  have  live  or  unexpended 
ordnance . 

Both  U.S.  Highway  35,  an  unrestricted  public  and  commercial  transportation 
route,  and  the  Tucson,  Cornelia  and  Gila  Bend  Railroad  transect  the  siting 
area . 

The  Sentinel  Plain  is  a  broad,  northwest-trending  ailuvial-f illed  basin 
bounded  by  the  Sauceda  Mountains  on  the  east  and  the  Crater  Range  on  the 
west  and  south.  The  potential  trench  site  occupied  the  east  central  por¬ 
tion  of  this  valley.  Slopes  are  relatively  gentle,  approximately  20  feet 
per  mile,  or  less  than  one  percent  topographic  grade.  Near  the  Growler 
and  Sauceda  Mountains,  surface  slopes  range  from  80  to  120  feet  per  mile 
(1.5  to  2.3  percent  topographic  grade). 

Four  distinguishable  alluvial  deposits  were  considered  mappable  in  the 
area.  Bedrock  could  be  expected  at  100  to  200  ft  (30  to  60  m)  below  the 
surface  within  several  uundred  feet  basinward  of  the  volcanic  bedrock 
outcrops  in  the  northeastern,  southeastern,  and  southwestern  portions 
of  the  site  area.  Depth  to  bedrock  is  probably  much  greater  than  250  ft 
',76  m)  in  most  other  portions  of  the  area,  but  may  be  shallower  than 
1000  ft  '305  m)  as  indicated  by  a  well  terminating  in  rock  at  615  ft 
(184  m)  depth  in  the  south-central  portion  of  the  Sentinel  Valley. 
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The  depth  to  water  in  the  basin-fill  materials  was  believed  to  be  greater 
than  100  ft  (30  m)  in  all  portions  of  the  site  area,  and  is  probably 
|  greater  than  400  ft  (122  m) . 

f  Excavation  conditions  and  slope  stabilities  were  considered  to  be  roughly 

equivalent  to  those  of  the  Childs  Valley  site.  Older  deposits  near  the 
mountains  were  considered  likely  to  require  abnormal  excavation  techniques 
such  as  heavy  pre-ripping  or  drilling  and  blasting.  In  the  younger  fans, 
where  there  is  no  cementation  or  where  there  is  a  predominance  of  sand¬ 
sized  particles,  vertical  unsupported  slopes  were  not  considered  feasible, 
and  a  shoring  system  would  have  been  required  or  the  slopes  would  have  had 
to  be  cut  back. 

Vegetation  is  present  both  on  the  alluvial  surfaces  and  in  the  washes. 
Vegetation  includes  creosote  bush,  cholla,  bur  sage,  mesquite,  paloverde, 
ironwood,  greasewood,  and  several  species  of  grasses. 

In  summary,  the  Sentinel  Plain  site  met  many  of  the  geotechnical  criteria, 
although  it  was  somewhat  limited  in  desired  geologic  diversity.  Around- 
the-clock  accessibility  for  proposed  construction  would  have  had  a  major 
impact  on  existing  range  operations. 


! 


4.4.2. 3  SAN  CRISTOBAL  VALLEY  SITE  (PROPOSED  SITE) 

The  San  Cristobal  Valley  is  primarily  within  southeastern  Yuma  County 
and  extends  southeastward  into  Pima  County  within  the  LAFR.  The  proposed 
trench  siting  area  within  this  valley  encompasses  approximately  68  miles2 
(178  km2)  on  the  east  flank  of  the  Mohawk  Mountains  in  the  northwestern 
portion  of  the  valley. 

The  San  Cristobal  Valley  site  area  lies  along  the  boundary  between  the 
western  and  eastern  sectors  of  LAFR.  The  western  portion  encompasses  part 
of  the  buffer  zone  jointly  administered  by  Luke  AFB  and  the  U.3.  Marine 
Corps  Air  Station  (MCA3) ,  Yuma.  The  eastern  portion  of  the  siting  area 
includes  a  small  part  of  the  air-to-air  gunnery  range.  The  western  sec¬ 
tor  is  used  for  training  of  fighter/attack  squadrons,  and  live  20  mm 
ordnance  may  be  expended  within  the  buffer  zone.  The  eastern  sector  is 
a  low-level  (1000  ft,  400  m  above  ground  level)  route  to  Target  5  for 
aircraft  with  training  munitions. 

Interstate  Highway  3  is  approximately  0.2  mile  (0.4  km)  north  of  the 
northernmost  site  boundary  (as  defined  by  reference  75) .  The  Southern 
Pacific  Railroad  follows  the  highway,  approximately  0.1  mile  (0.2  km)  north 
of  the  site.  This  commercial  railroad  has  a  siding  near  Stoval  Field, 
but  there  are  no  nearby  railroad  crossings  for  automotive  vehicles. 

San  Cristobal  Valley  is  a  broad,  northwest-trending  alluvial-f illed  basin 
bounded  within  the  LAFR  by  the  Aguila  and  Granite  Mountains  on  the  east  and 
the  Mohawk  Mountains  on  the  west.  Metamorphic  and  granitic  detritus  from 
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the  Mohawk  Mountains  have  formed  a  broad  planar  northeast  trending  alluvial 
slope  in  the  siting  area.  The  alluvial  slope  is  relatively  gentle,  averag¬ 
ing  approximately  65  ft  (12.3  m)  per  mile,  or  about  1.25  percent  topographic 
qrade . 

One  major  alluvial  fan  was  mapped.  This  alluvial  fan  was  subdivided  into 
several  subunits.  Recent  stream-channel  deposits  and  flood  plain  deposits 
were  found  in  the  area.  Small  local  areas  of  wind-blown  sand  deposits  were 
also  found  to  be  present. 

The  precise  depth  to  bedrock  was  not  determined  throughout  the  site  area, 
but  the  bedrock  was  expected  to  be  within  100  to  250  ft  (30  to  76  m)  of  the 
surface  in  areas  within  several  hundred  feet  of  the  metamorphic  rock  out¬ 
crops  near  the  Mohawk  Mountains.  Depth  to  bedrock  was  expected  to  be  greate 
than  250  ft  (76  m)  elsewhere  in  the  area.  The  dept.i  to  bedrock  was  deter¬ 
mined  to  be  greater  than  700  ft  (213  m)  in  the  northeastern  portion  of  the 
site  area  along  San  Cristobal  Wash. 

The  depth  to  groundwater  was  judged  to  be  more  than  100  ft  (30  m)  in  the 
majority  of  the  siting  area.  However,  groundwater  could  occur  at  depths 
less  than  100  ft  (30  m)  in  the  northern  and  northeastern  portions  of  the 
site.  A  perched  groundwater  table  vi.e.,  water  retained  by  localized 
impermeable  layers  above  the  true  water  table)  was  found  to  occur  within 
50  ft  (15  m)  of  the  surface  along  San  Cristobal  Wash. 

Excavation  conditions  and  slope  stabilities  were  considered  to  be  roughly 
equivalent  to  those  of  the  other  two  sites. 

Vegetation  identified  in  Reference  75  included  creosote  bush,  cholla,  bur 
sage,  mesquite,  ironwood,  paloverde,  ocotillo,  and  several  species  of 
grasses.  Areas  with  well-developed  desert  pavement  were  reported  to  be 
vegetation-free.  In  addition  to  the  vegetation  reported  as  present, 
sahuaro  cactus  is  also  known  to  occur  in  all  three  areas,  but  less  abun¬ 
dantly  in  the  San  Cristobal  Valley  than  at  the  other  sites. 

The  San  Critobal  site  is  proposed  because  it  meets  geotechnical  criteria, 
provides  a  diversity  of  desired  geology,  is  accessible  by  road  and  rail, 
and  because  it  would  have  the  least  impact  on  existing  range  operations. 

4.5  ALTERNATIVE  METHODS  OF  CONSTRUCTION 

There  exists  one  major  alternative  method  of  construction  of  the  buried 
trench  which  is  currently  receiving  study  and  which  may  ultimately  be 
selected  as  the  project  instead  of  the  techniques  described  in  Sections 
1.1.7,  1.1.8,  and  1.1.9  of  this  report.  This  alternative  construction 
method  would  consist  of  precasting  the  concrete  tunnel  and  trucking  it  to 
the  trench  site  in  pieces  rather  than  forming  it  in  place.  Section  4.5.1 
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identifies  the  technical  differences  between  the  two  techniques,  and 
Section  4.5.2  discusses  the  differences  of  environmental  impact  that  are 
anticipated.  There  is,  in  fact,  very  little  difference  in  anticipated 
impact  between  the  two. 

There  presently  exists  also  a  range  of  alternative  methods  for  excavation 
and  surface  restoration  which  are  under  study  as  a  part  of  the  research 
effort  to  establish  the  best  trench  conf iguration .  These  alternatives 
differ  in  terms  of  width  of  excavation  and  width  and  height  of  the  berm 
forming  the  finished  trench  surface.  The  environmental  impacts  of  these 
alternative  methods  and  final  configuration  will  not  differ  greatly  from 
those  of  the  project  as  described.  Section  4.5.3  discusses  the  differences 
m  technique  and  impact. 


4.5.1  Differences  Between  Slipform  Concept  (the  Project)  and 
Precast  concept 


The  precast  concept  proposes  that  in  addition  to  the  onsite  concrete 
batch  plant,  there  would  be  a  casting  plant  to  cast  the  tunnel  sections 
and  a  storage  yard  to  store  precast  sections.  The  sections  themselves 
would  be  30  ft  (9  m)  long  with  an  inside  diameter  of  13  ft  (4  m)  and  a 
wail  thickness  of  0.83  ft  (0.25  m) .  Each  section  would  weigh  110  tons 
(99  tonnes) .  The  si2e  of  the  storage  yard  would  be  increased  from  10 
acres  (4  ha)  to  60  acres  (24  ha).  The  total  area  inside  Stoval  Airfield 
(not  including  the  runways)  is  approximately  100  acres  (40.5  ha)  so  that 
the  usage  of  that  space  would  increase  from  10  percent  to  60  percent. 

There  would  be  a  15  percent  decrease  in  the  amount  of  concrete  required 
if  the  precast  method  were  used:  from  46,000  yd3  (35,167  m”)  to  40,000  yd3 
(30,580  m3) .  This  would  result  in  an  equivalent  decrease  in  the  number 
of  truck  trips  required  to  deliver  the  concrete.  It  is  estimated  there 
would  be  an  approximately  10  percent  increase  in  labor  personnel  (crafts¬ 
men)  if  the  precast  method  is  utilized.  It  is  estimated  that  the  decreased 
costs  and  deliveries  of  materials  would  be  offset  by  the  increased  labor 
requirements,  and  no  substantial  cost  differences  between  the  two  methods 
are  anticipated. 

The  precast  method  would  require  a  larger  excavation  than  the  slipform 
concept.  In  the  precast  method,  approach  ramps  would  be  required  to  be 
excavated  at  30  to  45 3  angles  laterally  from  the  trench  to  allow  access 
by  trucks  carrying  the  precast  sections.  All  excavation  would  still 
fall  within  the  nominal  328  ft  (100  m)  wide  strip,  however.  There  are 
no  apparent  differences  between  the  two  methods  in  terms  of  the  physical 
appearance  of  the  completed  project. 

4.5.2  Differences  in  Impacts  Between  the  Two  Construction  Methods 

Decreased  traffic  levels  resulting  from  decreased  material  requirements 
are  expected  to  be  essentially  offset  by  increased  traffic  because  of 
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increased  labor  requirements.  There  will  be  a  15  percent  decrease  in 
material  consumption,  but  the  impacts  of  material  consumption  are  not 
considered  significant  in  either  case. 

A  wider  excavation  would  be  required  with  the  precast  option,  and  there 
would  be  a  resultant  incremental  increase  in  potential  for  dust,  erosion, 
and  emissions  from  internal  combustion  engines  on  site.  It  does  not 
appear  at  this  stage  of  planning  that  the  differences  would  be  significant. 
The  increased  width  of  excavation  of  the  trenches  would  fall  within  the 
nominal  328  ft  (100  m)  zone  of  disturbance,  so  that  loss  of  biota  is 
predicted  to  oe  identical.  The  use  of  more  land  at  Stoval  Airfield 
would  cause  essentially  no  increase  in  impact  because  the  interior  of 
the  airfield  is  highly  altered  from  its  original  condition  and  largely 
barren. 

In  summary,  the  two  potential  methods  of  construction  differ  very  little 
in  characteristics  likely  to  cause  environmental  impact,  and  at  this 
point  r.o  significant  differences  of  impact  have  been  identified. 


4.5.3  Alternative  Trench  Construction  Technique 

The  alternative  means  of  trench  emplacement  being  considered  could  result 
in  a  higher  berm  over  the  trench  surface  at  completion  than  the  project 
now  calls  for.  The  maximum  size  berm  would  result  from  establishment  of 
the  top  of  the  concrete  tunnel  near  grade  with  the  spoils  mounded  over 
the  top  to  a  depth  of  5  ft  (1.5  m)  high  and  12  ft  (3.6  m)  wide  at  the  center 
line.  The  berm  would  then  be  tapered  toward  grade  at  a  maximum  slope  of 
1:4,  reaching  the  existing  surface  26  ft  (8  m)  to  either  side  of  the  center¬ 
line  for  a  minimum  total  finished  width  of  52  ft  (16  m) .  Intermediate  ap- 
proacnes  resulting  in  a  lower  but  wider  berm  are  also  under  consideration . 
The  berm  would  net  oe  of  uniform  height  over  the  entire  alignment.  In 
some  places  the  existing  topography  would  provide  the  desired  5  ft  (1.5  m) 
of  cover.  In  other  places,  such  as  the  bottoms  of  arroyos  there  would  be 
no  berm  at  aii. 

There  are  several  potentially  substantial  differences  in  impact  that  could 
result  from  this  alternative.  First,  the  presence  of  a  berm  5  ft  (1.5  m) 
high  could  constitute  a  much  more  visually  obvious  structure  than  the 
proposed  berm  less  than  1  ft  (0.3  m)  high.  Consequently,  the  aesthetic 
degradation  of  the  area  could  be  increased.  Second,  the  height  of  the 
berm  would  cause  it  to  be  more  exposed  to  wind  erosion  than  would  the  lower 
berm  and  the  potential  for  dust  resulting  would  be  increased.  Also,  there 
is  a  minor  increase  in  the  potential  for  deposition  of  wir.dborne  particulate 
in  the  lee  of  the  berm.  The  slopes  at  the  sides  of  the  berm  will  encourage 
rapid  runoff  of  water  from  direct  precipitation,  and  may  erode  more  rapidly 
than  would  the  lower  berm.  Increased  erosion  would  result  in  increased 
sedimentation  downstream.  A  concomitant  result  of  more  rapid  runoff  is  a 
lack  of  subsurface  wetting,  and  a  decreased  potential  for  revegetation. 

3ased  on  the  lack  of  revegetation  of  lower  berms  at  Stoval  Airfield,  it 


can  be  assumed  that  revegetation  of  the  5  ft  (1.5  m)  high  berm  would 
occur  very  slowly  if  at  all.  Where  small  washes  are  blocked  by  the  higher 
berm,  there  would  be  potential  for  more  extensive  ponding  than  would  occur 
behind  the  lower  berm. 

From  this  analysis  and  from  that  in  Section  3,  it  is  apparent  that  the 
lower  the  spoils  berm,  the  less  the  potential  environmental  impacts. 

There  are  no  threshold  effects,  however,  and  during  further  engineering 
study  advantages  of  a  higher  berm  configuration  may  be  found  to  offset 
incremental  increased  in  environmental  impact. 

4.5.4  Alternative  Configurations  of  the  Protective  Structure 

Alternative  configurations  of  the  protective  structure  may  be  identified 
which  could  result  in  thinner  walls  and  reduced  steel  reinforcement. 

These  alternatives  would  require  less  concrete  and  steel  fiber  and  would 
proportionately  reduce  impacts  of  obtaining  and  transporting  these 
materials . 
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SECTION  5 


PROBABLE  ADVERSE  ENVIRONMENTAL  EFFECTS  WHICH 
CANNOT  BE  AVOIDED  SHOULD  THE  PROPOSAL 
BE  IMPLEMENTED 


5.1  PROBABLE  ADVERSE  IMPACTS  ON  THE  PHYSICAL  ENVIRONMENT 

•  Temporary  degradation  of  air  quality  as  the  result  of  dust  genera¬ 
tion  due  to  excavation  activities  and  vehicular  traffic  over  unpaved 
roads . 

•  Temporary  degradation  of  air  quality  as  the  result  of  increased 
exhaust  emissions  from  transportation  vehicles  to  and  from  the 
site,  onsite  traffic,  and  diesel  generators. 

•  Temporary  increases  in  ambient  noise  levels  near  the  site  and  in 
the  community  of  Dateland. 

•  Disruption  of  approximately  200  acres  (81  ha)  of  earth  surface  over 
the  two  buried  trenches,  on  roads,  and  at  Stoval  Airfield  where 
the  office  and  yard  facilities  will  be  located. 

•  Temporary  drawdown  of  the  water  table  in  the  immediate  vicinity 

of  the  well  onsite.  The  effects  are  not  expected  to  be  detectable 
at  any  other  wells. 

•  Increased  potential  for  wind  and  water  erosion  during  and  following 
the  project. 

•  Permanent  loss  of  areas  of  well-varnished  desert  pavement  on  the 
upper  bajada. 


5.2  PROBABLE  ADVERSE  IMPACTS  ON  THE  BIOLOGICAL  ENVIRONMENT 

•  Loss  of  existing  vegetation  (except  sahuaro  cacti  which  will  be 
salvaged)  over  both  alignments,  on  roads,  and  in  yard  areas. 

•  Mortality  of  some  rodents  and  reptiles  from  road  kills  on  and 
from  direct  effects  of  trenching. 

•  Displacement  of  breeding  birds  from  the  construction  area  for  one 
season  owing  to  noise  and  disturbance,  and  permanent  loss  of  a  small 
amount  of  breeding  habitat  in  the  vegetation  that  will  be  lost. 

•  Temporary  exclusion  of  the  Mohawk  Mountains  population  of  desert 
bighorn  sheep  from  part  of  their  range. 
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5.3  PROBABLE  AOVERSE  IMPACTS  ON  THE  SOCIOECONOMIC  ENVIRONMENT 

•  Minor  temporary  increases  in  traffic  on  Interstate  8.  Major 
temporary  increases  through  Dateland. 

«  Permanent  loss  of  minor  archaeological  artifacts  and  remnants 
along  the  alignments  and  roads. 

•  Long  term  aesthetic  degradation  of  the  trench  alignments,  parti¬ 
cularly  in  the  upper  bajada  in  areas  of  well  varnished  desert 
pavement . 

5.4  MITIGATIONS 

These  unavoidable  impacts  will  be  limited,  and  other  avoidable  impacts 
will  be  mitigated  by  the  following  actions. 

•  Construction  equipment  and  personnel  will  be  limited  to  establish¬ 
ed  access  roads  to  and  from  Stoval  Airfield  and  between  the  air¬ 
field  and  the  trench  alignments.  No  cross-country  vehicular 
activity  will  be  permitted.  Off  duty  personnel  will  not  be 
allowed  access  to  areas  other  than  the  established  roads.  At  termi¬ 
nation  of  the  project,  access  to  the  project  site  will  be  eliminated. 

•  Surface  archaeological  remnants  that  will  be  disturbed  or 
destroyed  should  construction  be  implemented  have  been  examined, 
cataloged,  and  where  desirable,  collected  and  deposited  in  the 
Arizona  State  Museum.  If  necessary,  an  additional  data  recovery 
program  will  be  initiated  prior  to  construction. 

•  bust  will  be  suppressed  during  the  time  construction  activity  is 
taking  place  by  periodically  traversing  all  roads  and  construc¬ 
tion  areas  once  per  hour  with  a  water  spray  truck. 

•  All  arroyos  disturbed  by  construction  will  be  restored  to  their 
preexisting  configurations,  when  feasible,  to  prevent  blocking  of 
permanent  drainage  systems. 

•  Sahuaro  cacti  that  must  be  removed  for  construction  will  be 
removed  intact  and  made  available  to  the  Arizona  Commission 
of  Agriculture  and  Horticulture  for  whatever  disposition  they 
recommend . 

•  Where  areas  of  varnished  desert  pavement  are  disturbed  during 
construction,  the  surface  layer  of  rocks  will  be  stockpiled  and 
spread  evenly  over  the  surface  following  backfilling. 

•  Following  completion  of  various  parts  of  the  project,  soil  sur¬ 
faces  will  be  inspected  periodically  to  be  certain  that  soil 
stabilization  is  occurring  and  that  erosion  is  minimized.  In  the 
event  of  severe  wind  or  water  erosion,  appropriate  soil  stabili¬ 
zation  measures  will  be  taken. 
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•  The  effectiveness  of  environmental  protection  (dust  suppression, 
confinement  of  vehicles  and  personnel  to  the  established  project 
area,  etc.)  will  be  under  surveillance  throughout  the  construction 
to  be  sure  that  environmental  protection  is  proceeding  as  planned. 

•  Follow-up  actions  to  determine  the  effectiveness  of  the  measures 
adopted  to  protect  the  environment  will  be  accomplished. 
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SECTION  6 


RELATIONSHIP  BETWEEN  LOCAL  SHORT-TERM  USES 
OF  MAN'S  ENVIRONMENT  ANO  THE  MAINTENANCE 
AND  ENHANCEMENT  OF  LONG-TERM  PRODUCTIVITY 


6.1  SHORT-TERM  GAINS 

•  Resolution  of  key  uncertainties  and  reduction  of  risks  associated 
with  the  buried  trench  concept.  These  include  construction  feasi¬ 
bility,  construction  rate,  economic  cost,  and  breakout  feasibility. 

•  Stimulated  economic  activity  in  Yuma  and  Maricopa  Counties. 

6.2  SHORT-TERM  COSTS 

•  Temporarily  increased  traffic  with  local  congestion  and  associated 
noise  impacts  in  neighboring  communities. 

•  Temporarily  decreased  air  quality  from  combustion  products  and 
dust  during  construction  and  to  a  lesser  extent  during  the  break¬ 
out  tests. 

6.3  LONG-TERM  GAINS 

•  Identification  of  cost-effective  MX  basing  mode  concepts  to  ensure 
conservation  of  natural  resources  while  meeting  cost,  operation, 
maintenance  and  survivability  criteria. 

•  Identification  and  testing  of  mitigative  measures  to  reduce  several 
environmental  impacts  associated  with  potential  MX  basing  decisions 
and  construction  and  operational  activities. 

6.4  LONG-TERM  COSTS 

•  Permanent  disruption  of  archaeological  resources  and  of  the 
varnished  desert  pavement  on  the  upper  parts  of  the  Mohawk 
Mountains  bajada. 

•  Degradation  of  the  scenic  character  and  natural  quality  of  the 
bajada. 
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SECTION  7 


IRREVERSIBLE  AND  IRRETRIEVABLE  COMMITMENTS 
OF  RESOURCES  THAT  WOULD  BE  INVOLVED 
IN  THE  PROPOSED  ACTION  SHOULD  IT  BE  IMPLEMENTED 


7.1  LOSS  OF  NATURAL  RESOURCES 

The  commitments  of  natural  resources  to  the  project  fall  into  two 
categories : 

1.  Consumption  of  permanent  deposition  of  resources  of  offsite 
origi n  . 

2.  Alteration  or  destruction  of  some  resources  at  the  project 
site . 

Category  1  comprises  the  consumption  of  cement,  water,  aggregate,  steel 
reinforcing  fibers,  fuels,  and  time  by  construction  personnel.  Cate¬ 
gory  2  is  the  loss  of  the  relatively  undisturbed  character  of  the  alluvial 
fans  of  the  Mohawk  Mountains.  Losses  of  biota  will  be  irreversible  only  in 
the  sense  that  the  individuals  killed  or  displaced  will  be  lost.  There 
will  be  no  permanent  change  in  the  ecology  and  biology  of  the  bajada  as 
a  whole. 


7.2  LOSS  OF  CULTURAL  RESOURCES 

Destruction  of  some  of  the  trail  segments  identified  in  the  archaeological 
survey  will  result  from  construction  along  the  present  alignment.  There 
is  reason  to  believe  that  a  network  of  trails  exists  in  the  area  so  that 
alternative  alignments  would  affect  other  trails. 
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SECTION  8 


CONSIDERATIONS  THAT  OFFSET 
THE  ADVERSE  IMPACTS 


Full-scale  tests  of  construction  procedures  and  trench  breakout  capa¬ 
bilities  are  required  as  part  of  the  studies  to  determine  feasibility  of 
use  of  the  trench  concept  should  an  eventual  decision  be  made  to  proceed 
with  MX  deployment.  The  goal  of  the  proposed  project  is  to  establish 
the  technical  feasibility  of  construction  and  breakout,  attainable  physi¬ 
cal  characteristics  including  strength,  probable  realistic  construction 
rates,  and  baseline  cost  data  for  the  buried  trench  MX  deployment  concept 
as  it  is  currently  envisioned.  Additionally,  mitigative  measures  will  be 
identified  and  evaluated  to  reduce  potential  environmental  impacts  asso¬ 
ciated  with  the  MX  basing,  construction  and  operation.  These  data  and 
evaluations  are  also  vital  to  determine  accurate  cost-effective  analysis 
to  be  used  in  future  decisions  on  selecting  the  final  basing  system  for 
full-scale  development. 

Deployment  of  a  full-scale,  deceptive  land-based  MX  missile  force  will 
require  a  commitment  of  the  resources  available  for  national  defense. 

It  is  vital,  therefore,  that  the  best  possible  deployment  method  be 
selected,  based  on  hard,  reliable  data.  The  full-scale  construction 
will  test  equipment  and  technical  capabilities  and  greatly  increase  the 
reliability  of  projected  cost  and  performance  estimates.  The  current 
program  will  provide  such  data  at  relatively  modest  cost  and  is  essential 
to  the  aims  of  the  overall  MX  program. 
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SECTION  9 


DETAILS  OF  UNRESOLVED  ISSUES 


The  two  issues  unresolved  at  the  time  the  DEIS  was  submitted  to  the 
Council  on  Environmental  Quality  and  the  public  dealt  with: 

•  The  effects  of  drilling  a  waterwell  and  extracting  ground- 
water  on  site,  and 

•  The  proposed  critical  habitat  area  for  the  endangered 
Sonoran  Pronghorn  Antelope  which  includes  the  project 
area . 

The  first  issue  has  been  addressed  in  revised  Sections  1.2. 1.5. 2  and 
3.1.3,  as  well  as  being  influenced  by  a  decision  to  pipe  water  in  from 
Dateland  rather  than  to  drill  on  site. 

The  second  issue  has  been  resolved  as  a  result  of  formal  consultation 
with  the  United  States  Fish  and  Wildlife  Service.  The  FWS  response  to 
the  formal  consultation  is  included  in  Appendix  2.  It  says,  in  brief, 
that  in  the  opinion  of  the  FWS,  the  project,  as  described  in  this  FEIS, 
will  not  adversely  affect  the  pronghorn  or  its  essential  habitat. 
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10.2  Entities  Contacted 


Department  of  the  Air  Force 

Space  and  Missile  Systems 
Organization  (3AMSO) 

Lt.  Col.  James  E.  Riddle,  MNND 
Lt.  Col.  Earl  H.  Jones,  Jr.,  DEV 
Maj .  C.  Dobrot,  Staff  Meteorologist 
Maj .  Greenly,  Staff  Meteorologist 
Maj.  J.  Sroga,  Staff  Meteorologist 
Capt.  :<.  Ronlof,  MNND 
Capt.  Wylie,  Staff  Meteorologist 
Mr.  Raif  Roig,  Chairman,  SAMSC 

Environmental  Protection  Committee 
Capt.  James  Phillips, 

Staff  Meteorologist 
Capt.  Dennis  Naugle, 

Staff  Meteorologist 
Mr.  R.  Salley 
Ma’  °  C.  Wooten,  Chief 
ronmental  Division 

Edwards  AF3 

Maj.  Webb,  Staff  Meteorologist 
Lt .  Able,  Meteorologist 


Department  of  the  Army 

Corps  of  Engineers 

Mr.  David  Reichardt,  Real  Estate 
Division,  Phoenix,  Arizona 

Armament  Command 


Tactical  Air  Command 

Maj.  Shirley 
Maj .  Shauen 
Maj .  Herbert 

Civil  Engr . ,  Environics  Branch 

Maj .  Crowley,  Tyndal  AFB 
Maj.  Daley,  Tyndal  APB 
Maj.  Joseph  Hooten, 

Staff  Meteorologist 

Global  Weather  Center 

Lt.  R.  Stull,  Meteorologist 

ETAC 

Mr.  Breitling 
Luke  AFB 

Sgt.  O'Donnell,  Chief  Observer 
Capt.  T.  Howell 

Sgt.  Skelton,  Weather  Observer 


Environmental  Hygiene  Agency 
Mr .  C .  Bond 


Maj.  Wilkmg 
Mr.  Thomas  Wosh 


Department  of  Agriculture 

Mr.  D.  W.  Fry tear 

Department  of  Commerce 

Bureau  of  Economic  Analysis 

Mr.  Ronald  L.  Drake,  Chief, 

Analysis  Branch,  Regional 
Economic  Analysis  Division 

National  Climatic  Center 

Mr.  3.  Wallace 

Department  of  the  Interior 

Fish  and  Wildlife  Service 

Mr.  Boget,  Mgr.,  Cabeza  Pneta 
Game  Refuge  and  related  areas 

Mr.  Monte  M.  Dodson,  Refuge  Mar., 
Cabeza  Prieta  Game  and  Refuge 
and  related  areas 

Mr.  W.  0.  Nelson,  Regional  Director, 
Albuquerque 

Mr.  Jerry  Steg-man,  Deputy  Regional 
Director,  Albuquerque 

Geological  Survey 

Mr.  J.  Nakata 

ENERGY  RESEARCH  AND  DEVELOPMENT  ADMIN 

Lawrence  Livermore  Labs 

Mr.  W.  Porch 


Environmental  Protection  Agency 

National  Air  Data  Branch 
Ms.  Martha  Abernathy 


Dr.  Idso 


National  Weather  Service 
Albuquerque,  New  Mexico,  Office 


Mr. 

B. 

Nicholson 

Mr. 

G. 

Gregg 

Mr. 

J. 

Fling 

Phoenix,  Arizona,  Office 
Mr.  Ingrahm 


Dr.  Jack  Woody,  Chief,  Endangered 
Species  Office,  Albuquerque 
Dr.  Jim  Johnson,  Endangered  Species 
Biologist,  Albuquerque 

Bureau  of  Reclamation 

Mr.  David  Creighton,  Phoenix  Office 


3TRATI0N 

Oak  Ridge  National  Laboratory 

Dr.  Alfred  H.  Voelker,  Regional 
and  Urban  Studies  Section 
Ms.  Marie  Anthony 

Region  IX 

Mr.  J.  Forest 
Ms.  P.  Port 


-130- 


Office  of  Air  and  Waste  Ms.  Charlotte  Hopper 

Management  Ms.  Ireson 

Mr.  C.  Mann,  Raleigh-Durham,  NC 

\ ?tional  Aeronautics  and  Space  Administration 

rtines  Research  Center 
Mr.  Robert  Ekstrand 


White  Sands  Missile  Range  (various) 


Mr. 

Britain 

Mr. 

Kubinski 

Dr  . 

Ni  les 

Mr. 

Goldson 

Mr. 

W.  Nordquist 

Ms. 

Hoidaie 

Dr. 

H.  Racheie 

Dr. 

Batsia 

Mr. 

Wichi 

STATE  GOVERNMENTS 


Arizona 


Department  of  Health 

Game  and  Fish  Department 

Mr.  Caulkins 

Mr.  John  Phelps 

Department  of  Mineral  Resources 

(Individual  unidentified) 

Mr.  Robert  Weaver 

Highway  Department 

i 

j 

i 

Mr .  John  Turner 

Department  of  Transportation 

Office  of  Economic  Planning 

2 

Mr.  Lloyd  D.  White 

and  Development 

* 

Mr.  B.  Patterson 

Mr.  Abraham  Marino 

Ms.  Fay  Simon 

Mr.  M.  Peculus 

Mr.  Robert  Able 

Planning  Office 

State  Land  Department 

i 

Mr.  Samuel  Morse 

Mr.  Murphy 

\ 

Solar  Energy  Commission 

State  Parks  Board 

j 

Mr.  James  F.  Warneck,  Deputy 

Ms.  Patty  Bergthold,  Trails  and 

¥ 

Director 

Natural  Areas  Coordinator 

H 

I 


California 

Air  Resources  3oara 

Mr.  Paul  Allan,  Assoc. 

Air  Resources  Engineer 
Mr.  Andrew  Ranzieri, 

Sr.  Resources  Engineer 
Mr .  D .  Ames 

Nevada 

Committee  of  Environmental 
Protection 

Mr  .  S .  Smi  th 

New  Mexico 

Environmental  Protection  Agency 
Mr.  Martin  Renaldi 

COUNTIES 

Yuma,  Arizona  (Governmental) 

Planning  Department  Sheriff's  Office 

Mr.  Robert  Baldwin,  County  Planner  Secretary  to  Sheriff 

Mr.  Max  Kumier,  Planning  Technician 

Yuma,  Arizona  r Other) 

Yuma  County  Chamber  of  Commerce 

Mr.  Dunbar  Norton,  Director, 

Economic  and  Environmental 
Deve lopment 


CITIES 

Yuma,  Arizona 

Health  Department 

Planning  Department 

Dr.  Myers 

Mr.  William 
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Council  of  Governments 

Ms.  Debra  Rathbun,  Health  Planner 


School  Districts 

District  No.  1,  Mr.  Gruens 

District  No.  2,  Ms.  Patricia  Hall 

Yuma  Elementary  School  District, 
Mr.  A.  Givens 

Union  High  School,  Dr.  Leonard 

Labor  Unions 

Laborer's  Local  383 
Mr.  William  Sollero 

Carpenter's  Local  1153, 

Mr.  3oyd  Farar 

Operating  Engineer's  Local  428, 
Ms.  Cargen 

Ironworker's  Local  75, 

Mr.  Albert  Johnson 

Universities 

Arizona  State  University 

Dr.  R.  Durrenberger 

University  of  Arizona,  Tucson 

Dr.  Sruce  C.  Wachter, 

Geosciences  Department 

Dr.  Charles  T.  Mason, 

Curator  of  the  Herbarium 


Museums  and  Historical  Societies 

Arizona  Historical  Society 
Mr.  Thomas  Peterson 

Arizona  State  Museum 
Dr.  Gwinn  Vivian 


Police  Department 
Secretary  to  Chief  of  Police 


Cement  Workers  Local  394, 
Mr.  Pucher 
Teamsters  Local  33, 

Mr.  Ben  Osborn 
Electrician's  Local  570, 
Mr.  Ray  Arellano 


University  of  California,  Berkeley 

Dr.  James  L.  Patton,  Curator  of 
Mammals 

University  of  California,  Santa 
Barbara 

Dr.  David  Simonett,  Professor  of 
Geography 

Dr.  John  E.  Estes,  Associate 
Professor  of  Geography 


Los  Angeles  County  Museum 

Dr.  Robert  Bezy,  Curator  of 
Reptiles 


Private  Corporations 


Guy  F.  Atkinson  Company 

Mr.  Jharles  Eckart 

Mr .  A1  Save 

Mr .  3ob  Abrahams on 


COMARC  Design  Systems 
Mr.  R.  L.  Walters 


Battelle  Northwest 

Mr.  C.  Simpson 
Mr.  G.  Sehmel 

Meteorology  Research,  Inc. 

Mr.  D.  Blumenthal 

North  American  Weatner  Consultants 

Dr.  M.  Edel stein 
Mr.  E.  Hoving 

Ralph  M.  Parsons  Co. 

Mr.  Gary  Bourne 
Mr.  Stan  Peters 
Mr.  Ray  DeClue 
Dr.  3.  Doran 
Mr.  R.  Dibley 

Others 

Mr.  James  D.  Smith,  Attorney 
at  Law,  Trustee  for  New  Life 
Trust  (Dateland,  Arizona  Land 
Development) 


Fugro  National,  Inc. 

Mr.  Kenneth  Wilson,  Project  Manage 
Mr.  James  Miller,  Project  Geologis 
Mr.  George  Young,  Marketing  Manage 
Mr.  Robert  Lynn,  Senior  Geologist 

Southern  California  Edison  Co. 

Dr .  J .  Moyer 

TRW,  Inc. 

Mr.  J.  0.  Steltenpo'nl,  Hea , 

Design  Analysis  Section 
Mmuteman  Program  Office 
Mr.  Warren  Pfeffarle 
Mr.  Miguel  Gasca 


Mr.  M.  Lahan,  Los  Angeles 
Department  of  Airports 
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Air  Quality  Monitoring  Stations 


Alluvial  Fan 


Ambient  Air  (Meteorology) 


Arroyo 


3ajada 


Boring  Log 


Borrow  Areas 


Caliche  (Geology) 


Stations  set  up  at  scattered  and 
strategic  locations  in  an  area, 
which  continually  sample  for  and 
measure  pollutants  which  may  be 
present  in  the  atmosphere. 

A  fan  shaped  deposit  of  alluvium 
(fill)  made  by  a  stream  where  it 
issues  from  the  mountains  unto  the 
lowland.  The  abrupt  decrease  of 
slope  reduces  the  streams  energy  and 
the  stream  loses  its  velocity  and 
drops  its  burden  of  silt  or  gravel, 
which  spreads  out  in  an  ever  widen¬ 
ing  arc.  Over  time  this  deposition 
builds  up  and  an  alluvial  fan  is 
formed. 

Refers  to  surrounding  external  or 
unconfined  conditions,  i.e.,  outdoor 
air . 

A  watercourse  or  water -carved  gulley 
(as  a  creek  or  a  stream)  in  an  arid 
reg ion. 

An  alluvial  plain  formed  at  the  base 
of  a  range  of  mountains  by  the  coal¬ 
escing  of  several  alluvial  fans. 

A  writte  -ecord  of  the  properties  of 
the  materials  encountered  by  boring 
into  the  ground. 

Areas  where  soil/rock/sand/gravel,  etc. 
is  excavated  and  transported  to  a  con¬ 
struction  site  where  it  is  used  for 
filler  for  making  concrete,  roadbed 
material,  etc. 

A  calcium  carbonate  deposit  formed 
in  surficial  rocks  of  arid  regions. 


.£ 
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Deflocculation 


The  change  from  an  aggregated  mass 
to  a  more  loosely  organized  state. 


Dendritic  Riparian  Pattern 


Desert  Pavement 


Desert  Varnish 


Desert  Riparian  Associations 


A  pattern  of  watercourses  joining 
together  at  acute  angles,  e.g.,  as 
branches  on  a  tree. 

A  relatively  thin,  fragile  surface 
deposit  on  alluvial  fans  in  desert 
regions,  consisting  of  pebble  to 
cobble  sized  rocks  from  which  all 
fine  interstitial  material  has  been 
removed  by  wind  erosion. 

A  dark,  lustrous  coating  or  crust, 
usually  of  manganese  and  iron  oxides, 
that  forms  on  rocks,  pebbles,  etc. 
in  the  desert. 

Plants  or  animals  which  live  in  groups 
along  the  dry  desert  washes. 


Detritus 


Loose  material  resulting  from  dis¬ 
integration  or  wearing  away  of  rock. 


Environmental  Impacts 


Ephemeral  Plants 


Fossorial 


Fugitive  Dust 


Resultant  changes  in  the  quality  of 
the  environment  due  to  specific  and 
summary  changes  in  measurable  env.ron- 
mental  parameters  which  are  used  to 
describe  the  existing  condition  of 
the  biological,  physical,  and  socio¬ 
economic  sectors. 

Plants  that  germinate,  produce  seed, 
and  die  during  a  period  of  a  few  months 
or  less.  Identical  to  annuals  except 
that  the  complete  cycle  can  occur  more 
or  less  frequently  than  annually. 

Adapted  for  digging  or  burrowing  as 
gophers,  moles,  etc. 

Temporary,  transient  dust  as  from 
construction  activities. 


Dallery  Forest 


A  forest  growing  along  a  watercourse 
in  a  region  otherwise  devoid  of  trees. 
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Gran lvorous 


Habitat 


Interim  Control  (Land) 


Lithic  Scatter 


Lithology 


Man  Year 


Multiplier 


Neotropic 

Overburden 


Pediment 


Pedogenic  Carbonate 

Plant  or  Animal 
Communities  or 
Associations 


Feeding  or  subsisting  on  grain,  as 
granivorous  rodents  or  birds. 

The  natural  environment  of  a  plant 
or  animal  or  communities  of  these 
species . 

A  zoning  classif ication  used  in  the 
City  of  Yuma  for  land  annexed  by  the 
City  for  which  final  zoning  has  not 
been  established  by  the  City  Council. 

Archaeologist’s  term  for  chips  of 
rock  thought  to  have  resulted  from 
human  tool  making. 

The  study  of  rocks;  the  character  of 
a  rock  formation. 

Amount  of  labor  effort  from  one 
person  during  one  year.  A  desirable 
quantity  so  that  one  man  year  may  be 
one  person  working  for  a  full  year  or 
two  people  working  for  a  half  year 
each. 

An  economic  term  used  in  the  esti¬ 
mation  of  the  total  amount  of 
economic  stimulation  in  an  area  re¬ 
sulting  from  direct  expenditures  on 
a  project. 

The  area  of  the  New  World  Extending 
from  the  Tropic  of  Cancer  southward. 

Material  overlying  a  deposit  of  use¬ 
ful  geological  materials. 

A  broad  gently  sloping  bedrock  sur¬ 
face  with  low  relief  that  is  situated 
at  the  base  of  a  steeper  slope  and  is 
usually  thinly  covered  with  gravel 
and  sand. 

Carbonate  formed  in  the  soil. 

The  assemblage  of  plants  and  animals 
inhabiting  a  specific  area. 
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Playa 


~1 


Raptor 


Riverine 

Seismic  Refraction  Studies 


Sheet  Flow  (of  runoff) 


Slip  Forms 


Spoil  Areas 


Sympatr ic 


Terrestrial  Ecology 


Transect 


The  flat-floored  bottom  of  an  un- 
dramed  desert  basin  that  becomes  at 
times  a  shallow  lake  (after  a  ram 
when  water  may  stand  and  where  its 
evaporation  characteristically  leads 
to  alkali  deposits). 

An  order  of  predatory  birds  which  are 
adapted  for  seizing  prey,  i.e.,  bills 
or  claws. 

Referring  to  rivers. 

A  technique  for  inferring  the  config¬ 
uration  and  properties  of  subsurface 
geologic  formations  by  measuring  and 
interpreting  the  arrival  times  at  a 
subsurface  location  of  pressure 
pulses  (e.g.,  generated  by  an  impact 
or  explosion)  produced  at  another 
location. 

The  rain  storm  or  snow  melt  runoff 
water  which  flows  over  the  ground 
surface  as  a  thin  layer  -  as  opposed 
to  the  channelized  (concentrated) 
runoff  which  occurs  in  rills  and 
gulleys . 

Reusable  forms  (usually  metal)  for 
shaping  concrete.  The  forms  are  put 
in  place,  then  loosened  and  moved 
after  the  concrete  is  poured  and  set. 
Used  especially  for  towers,  tunnels 
and  like  configurations. 

Storage  areas  where  the  soil  over¬ 
burden  which  is  removed  as  a  result 
of  construction  or  excavation  opera¬ 
tions  is  disposed  of. 

Originating  in  or  occupying  the  same 
geographical  area. 

The  interrelationships  of  organisms 
that  live  on  the  earth's  surface  to 
one  another  and  their  environment. 

A  sample  area  (as  of  vegetation) 
usually  in  the  form  of  a  long  con¬ 
tinuous  strip. 


i 
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ACRONYMS 


AMB 

ARS 

3EA 

BLM 

3TU 

CEQ 

CL 

dBA 

EIS 

FEA 

LAFR 

MAP 

MAV 

MCAS 

ML 

MLCC 

MSL 

NAFR 

MOAN 

PIP 


Air  Mobile  Basing 

Arizona  Revised  Statutes 

Bureau  of  Economic  Analysis 

Bureau  of  Land  Management 

British  Thermal  Unit 

Council  on  Environmental  Quality 

Sandy  Clay 

Decibel  values  for  sound  measured  using 
the  A-weighting  framework  of  a  standardized 
sound  level  meter 

Environmental  Impact  Statement 

Formal  Environmental  Assessment 

Luke  Air  Force  Range 

Multiple  Aim  Point 

Multiple  Aim  Point  Validation 

Marine  Corps  Air  Station 

Clay  Silt 

Mobile  Launch  Control  Center 
Mean  Sea  Level 
Nellis  Air  Force  Range 
National  Weather  Service 
Project  Impact  Potential 
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RFP 

Request  for  Proposal 

RIMS 

Regional  Industrial  Multiplier  System 

SAMSO 

Space  &  Missile  Systems  Organization 

SC 

Clayey  Sand 

SIC 

Standard  Industrial  Classification 
System 

SIOH 

Supervision,  Inspection  and  Overhead 

SN 

Silty  Sand 

3STL 

State  Surface  Trust  Lands 

TL 

Missile  Transporter/Launcher 

WSMR/FBMR 

White  Sands  Missile  Range/Fort 

Bliss  Military  Range 

YPG/LAFR 

Yuma  Proving  Grounds/Luke  Air  Force 
Range 
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APPENDIX  I 


ANSWERS  TO  WRITTEN  QUESTIONS 


Written  questions  or  observations  requiring  answers  are  contained  in 
this  Section.  Questions  are  identified  by  numbers  in  the  margins  of 
the  letters,  and  numbered  answers  follow  each  letter. 
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APPENDIX  la 
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Autpust  31,  1377 


Civil  Cncpneeriof;  Division 
SAMSO/'fCJD 

'lorton  Air  Force  3ase,  California  32409 
Centienen: 

‘•fe  '.vish  to  thank  vou  'or  the  cod';  of  the  Draft  Fr.virorvrental  Inpact  Statement, 
3uried  Trench  Construction  and  Test  Project,  received  several  davs  *pp. 

I  have  read  this  report  thoroughly  and  critically,  and  find  it  the  finest 
environmental  impact  report  I  have  seen  of  a  wry  larpe  number  that  have  ocme 
across  -rv  desk-  .Aside  frcm  nv  duties  at  the  Chiversitv  Library  T  an  a  oitioen 
-ember  of  the  Advisor/  Council  on  'listoric  Preservation,  and  thus  an  in  close 
contact  -vith  environmental  studies. 


You  are  to  be  ccntp-atulated  on  the  quality  of  this  report. 


At  the  same  time,  vou  haw  stimulated  nv  curiosity  about  the  contents  of  your 
section  3.3.5  evaluation  of  Cecendar/  or  Indirect  effects,  (panes  33-31)  and 
particularly  Table  lo.  ^evional  direct  requirement  coeT^icients . 


The  concept  of  h*  pi  anal  Industrial  '(ultiplier  Cvstens  has  not  surfaced  often, 
and  I  am  fascinated  bv  the  possible  application  of  this  measurement  to  other 
povemnent  undertakiops  in  our  region.  I  cannot  find  any  mention  o'  this  system 
in  your  bibliorraphv ,  .nor  have  m  been  able  to  'ind  reference  to  the  system  in 
our  povemnent  documents  section,  -./ith  particular  attention  to  the  3ureau  of 
economic  Analysis  of  the  'J.  3.  Cepartrent  of  Cormeroe. 


Could  you  kindly  pive  the  citation  of  the  retort  or  publication  from  -vhich  this 
excellent  table  ■•■as  derived? 

Cinasrelv  n 

A''~  L 

//!  'Jl  iL-.-Mi.'*- — 

3ert  “.  Fireman 
■  Curator,  Arizona  Collection 
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1.  The  information  requested  was  transmitted  to  Mr.  Fireman  by  letter 
The  publication  requested  by  Mr.  Fireman  is  now  listed  (Reference  90) 
the  References  Cited  Section. 
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Arizona  Commission  of  £ 

Agriculture  and  Horticulture 

1488  WEST  ADAMS  .  PHOENIX.  ARIZONA  85007  •  1602)  271  4373 


September  2,  197 7 


Mr.  Jot  F.  Meir 

Deputy  Arrirtant  Secretary  I  Inrtallationr) 
Department  o&  tht  Mr  Force  ISAF/M7QJ 
Workington,  D.C.  20330 


RE:  O/ia&t  Environmental  Impact  Statement  [EIS)  on  the  propored  "MX" 
Sunied  Trench  and  Conrtruction  Project  in  Yuma.  County,  Arizona 


Dean.  M*.  Mei*-. 


The  Cormi**ion  <r  highly  concerned  Moth  the  building  o i  the  underground 
tunnel  on  the  gunnery  range.  The  Arizona  Native  Plant  Law  which  protect* 
the  native  vegetation  In  Arizona  it  very  rpeci&ic  about  the  dertruction 
Protected  Native  Plant*  cl*  dercrtbed  unden  ARS-3-904E,  inhere  all 
landounerr  one  requeued  to  notify  the  Coimiidon  oi  poaible  dertruction 
on  removal  otf  there  plant* . 

The  Commirrcon,  faom  confarauted  plant*  due  to  legal  action,  ha*  been 
donating  there  plant*  to  both  Luke  and  William*  A or  Force  Bare*  far 
tandreaping.  the  plant*  are  going  to  be  dertroyed  in  thi*  area,  every 
e&fart  ihould  be  made  to  ralvage  there  plant*  and  tnaruport  them  to  there 
Bare*  under  our  iuperviiian. 


The  delay  in  amwering  the  repuert  by  the  Deputy  Ar*i*tant  Director  ml* 
overlooked  u ikcle  l  ml*  on  vacation.  I  ^eet  that  the  Coimiiiion' *  imput  i* 
very  vital  to  your  E.I.S,  to  keep  the  project  ^nom  running  afaul  o i 
environmental  Organization*  on  the  dertruction  o(  there  plant*. 


Thank  you  far  your  conrideration  o<  the  problem  a^ecting  thi*  Project, 

PerpZBt&ulty  yown. 


"p  t&lZtft 

R.  A.  Count  i 

iiiiitant  Jf.  “or 

RAC-.db 
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2a.  As  indicated  in  Section  5.4  (Mitigations)  "Sanuaro  Cacti  will  be 
removed  intact  and  made  available  to  the  Arizona  Commission  of  Agriculture 
for  whatever  disposition  they  recommend."  In  response  to  this  request, 
these  cacti  either  will  be  transported  to  the  Marine  Air  Station,  Luke 
Air  Force  Base,  or  Williams  Air  Force  Base  for  landscape  use,  or  will  be 
stockpiled  on  site  for  replanting  at  the  termination  of  the  project. 
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Arizona  Commission  of 

Agriculture  and  Horticulture 

1688  WEST  AOAMS  •  PHOENIX.  ARIZONA  86007  •  802/271  4373 


ARIZONA  NATIVE  PLANT  LAW 


Arizona  Revised  Statutes,  Chapter  7 


ARTICLE  1.  PROTECTION 


Sec.  3-901.  Protected  group  of  plants;  botanical  names  govern;  power  to  add 
or  remove  plants 


A.  The  botanical  names  of  the  plants  referred  to  In  this  article  shall  in  all 
cases  govern  in  the  interpretation  of  this  article.  Protected  native  plants 
shall  be  any  plant  or  part  thereof,  except  its  fruit,  named  in  the  protected 
group  which  is  growing  wild  on  state  land  or  public  land  or  on  privately 
owned  land  without  being  propagated  or  cultivated  by  hixnan  beings  and  the 
dead  plants  or  parts  thereof  of  those  plants  which  are  named  in  subsection 
C,  paragraph  4,  of  this  section. 

a.  The  following  shall  constitute  certain  protected  native  plants  that  are 
prohibited  from  collection  except  for  scientific  or  educational  purposes 
under  permit  from  the  commission  of  agriculture  and  horticulture: 
Uashingtonia  fillfera  (fan  palm),  lyslloma  tnornberi  (ornamental  tree), 
oursera  fagaroides  (elephant  tree),  cereus  schottli  (senlta  or  "old  one"), 
cereus  thurberl  (organ  pipe  cactus),  toumeya  papyracantha ,  toumeya 
peeblesiana,  neoevansia  diguetii  (dahlia  cactus)  pediocactus  paradlnel, 
all  pediocactus  species,  all  sr.lerocactus  species  and  all  agave  arlzonica. 

C.  The  following  shall  constitute  the  protected  group  of  plants: 

1.  All  species  of  the  following  families:  Mliaceae  (lily  family), 
amaryll idaceae  (amaryllis  family),  orchldaceae  (orchid  family), 
crassulaceae  (orpine  family),  cactaceae  (cactus  family). 

2.  All  species  of  the  following  genera:  aquilegla  (columbine),  lobelia 
(lobelia),  dodecatheon  (shooting  star),  primula  (primrose),  fouquierla 
(ocotlllo). 

3.  The  following  species:  atrlplex  hymenelytra  (desert  holly),  cercis 
occidentals  (western  redbud),  dalea  spinosa  (smoke  tree),  holacantha 
emoryl  (crucifixion  thorn),  fremontla  californlca  (flannel  bush),  plnus 
aristata  (brlstlecone  pine),  rhus  kearneyi  (kearney  stxnac),  sapium 
blloculare  (Mexican  jumping  bean)  and  sabastlana  pavoniana  (Mexican 
jumping  bean). 
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4.  The  following  species  of  live  or  dead  plants  or  parts  thereof  shall 
include:  prosopis  juliflora  (common  or  honey  mesquite),  prosopis 
pubescens  (screwbean  mesquite).  cercldium  microphyllum  (little  leaf 
palo  verde),  cercldium  floridun  (blue  palo  verde),  parkinsonia 
aculeatal  Jerusalem  thorn,  long  leaf  palo  verde),  olneya  tesota 
(ironwood  tree). 

0.  The  Arizona  comnfssfon  of  agriculture  and  horticulture  may,  after  public 
hearing,  add  or  remove  any  native  plant  to  or  from  the  protected  group. 

A  public  hearing  on  native  plants  shall  be  held  at  least  every  twelve  months. 


Sec.  3-902.  native  plant  permits  and  tags;  fees;  regulatory  powers  of  commission 


A.  The  comnission  of  agriculture  and  horticulture  shall  issue  permits,  wood 

receipts,  tags  and  seals  for  a  fee  as  prescribed  by  the  commission,  which  fee 
shall  not  be  less  than  one  dollar  per  plant  for  all  native  plants  except 
cereus  giganteus  (saguaro)  and  not  less  than  two  dollars  per  plant  for  each 
cereus  giganteus  (saguaro),  except  for  trees,  live  or  dead,  mesquite,  palo 
verde  or  ironwood  species  of  trees  cut  or  removed  for  wood,  as  provided  in 
subsection  C,  which  fee  shall  not  be  less  than  one  dollar  per  cord,  to 
persons  who  take  protected  native  plants  from  their  original  growing  sites. 

When  the  Arizona  department  of  transportation  or  any  other  state  agency 
engages  in  large  scale  removal  of  protected  native  plants  from  state  land, 
such  agency  shall  notify  the  comnission  of  agriculture  and  horticulture  not 
less  than  ten  days  prior  to  commencing  such  removal.  The  commission  shall 
make  such  rules  and  regulations  necessary  to  effect  the  disposal  of  these 
plants  either  by  donation  to  other  governmental  entities,  nonprofit 
organizations,  or  sale  to  the  general  public.  Housing  developments, 
reclamation  of  desert  land,  or  other  activities  conducted  by  commercial 
entities  on  private  land  shall  be  encouraged  to  salvage  protected  native 
plants  to  the  greatest  extent  feasible.  Permits  to  donate  or  sell  such  plants 
may  be  Issued  by  the  coemission  of  agriculture  and  horticulture  after 
ascertaining  the  validity  of  the  request  and  determining  the  kinds  of  plants 
and  the  approximate  nunber  Involved.  The  permit  shall  specify  the  species  of 
protected  native  plants  which  may  be  taken,  the  area  from  which  plants  may  be 
taken  and  the  manner  in  which  plants  may  be  taken.  Ho  person,  except  as 
provided  in  this  article,  snail  take  or  transport  or  have  in  his  possession 
any  protected  native  plant  from  its  original  growing  site  in  the  state  of 
Arizona  unless  at  the  time  of  taking  he  has  a  valid  permit  therefor  on  his 
person,  a  valid  wood  receipt  where  required,  attaches  the  tags  and  seals  as 
may  be  required  to  the  native  plants  at  the  time  of  taking,  and  exhibits  the 
permit,  «w>od  receipt  and  tags  and  seals  uoon  request  for  Inspection  by  any 
duly  authorized  agent  of  the  Arizona  comnission  of  agriculture  and  horticulture 
or  by  any  peace  officer  as  provided  for  in  this  chapter.  Ho  wood  receipt  or 
tag  and  seal  is  valid  unless  ft  is  issued  with  a  valfd  permit  and  such  permit 
bears  the  tag  manber  or  wood  ’■eceipt  on  its  face. 

8.  With  each  permit  authorizing  the  taking,  transporting  or  possessing  of  protected 
native  plants,  except  trees  cut  or  removed  for  wood  as  provided  in  subsection 
C,  the  commission  shall  provide  such  tags  and  seals  as  the  comnission  may 
prescribe,  which  the  permittee  or  his  agent  shall  attach  to  the  protected  native 
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plants  at  the  time  of  taking  and  before  transporting  and  in  such  manner  as 
prescribed  by  the  conroission.  After  any  protected  native  plant  has  been 
legally  taken  and  tagged  as  provided  by  this  article,  it  shall  be  unlawful 
to  remove  such  tag  or  seal  until  the  plant  has  been  transplanted  into  its 
ultimate  site  for  landscaping  or  beautification  purposes.  Removal  of  the 
tag  or  seal  from  the  plant  shall  be  only  by  an  agent  of  the  coiunission  or 
by  the  ultimate  owner  of  the  plant,  who  shall  retain  such  tag  or  seal  as 
proof  of  ownership.  No  permit  or  tag  or  seal  as  such  is  transferable  by  the 
permittee  or  his  agent,  nor  shall  it  be  used  by  anyone  except  that  person 
to  whom  such  permit  or  tag  or  seal  was  issued,  nor  shall  it  be  used  for 
more  native  plants  than  indicated  thereon  and  no  refunds  shall  be  made  for 
the  purchase  thereof.  Any  permittee  shall  be  responsible  for  the  acts  of 
any  other  person  or  persons  acting  under  any  authority  expressed  or 
implied  of  the  permittee. 

C.  With  each  permit  authorizing  the  taking,  transporting  or  possessing  of  live 
or  dead  mesquite,  palo  verde  or  ironwood  species  of  trees  which  are  cut  or 
removed  for  wood,  the  coemission  of  agriculture  and  horticulture  shall 
provide  such  wood  receipts  as  the  commission  may  prescribe,  which  must  be  in 
the  possession  of  the  person  taking,  transporting  or  possessing  the  tree. 

No  permit  or  wood  receipt  as  such  is  transferable  by  the  permittee  or  his 
agent,  nor  shall  It  be  used  by  anyone  other  than  the  person  to  whom  such 
permit  or  wood  receipt  was  issued,  except  that  the  wood  receipt  shall  be 
transferred  by  the  permittee  to  the  purchaser  of  the  cord  of  wood  covered  by 
the  receipt  as  proof  of  ownership. 

Q.  A  person  in  possession  of  a  valid  permit  for  the  removal  of  dead  plants  or 

wood  issued  by  the  United  States  department  or  agriculture  or  the  United  States 
department  of  the  interior  for  use  on  lands  under  the  administration  of  the 
United  States  forest  service  or  the  United  States  bureau  of  land  management 
shall  be  exempt  from  the  required  permit  as  defined  in  section  3-904. 

E.  The  commission  of  agriculture  and  horticulture  may  make  necessary  rules  and 
regulations  not  in  conflict  with  this  chapter  for  the  enforcement  of  its 
provisions. 

r.  The  commission  of  agriculture  and  horticulture  is  empowered  and  directed  to 
enter  in  or  upon  any  premises  or  other  place,  train,  vehicle  or  other  means 
of  transportation  within  or  entering  the  state,  suspected  of  containing  or 
having  present  therein  or  thereon  protected  native  plants  in  violation  of  this 
article. 

G.  When  any  power  or  authority  is  given  by  any  provision  of  this  article  to  any 
person,  it  may  be  exercised  by  any  deputy,  inspector  or  agent  duly  authorized 
by  such  person.  Any  person  in  whom  the  enforcement  of  any  provision  of  this 
article  is  vested  as  the  power  of  a  peace  officer  as  to  such  enforcement,  which 
shall  Include  state,  federal  or  Indian  agencies  with  which  cooperative 
agreements  have  been  made  by  the  comnission  to  enforce  any  provisions  of  this 
article. 

H.  The  commission  may  enter  into  agreements  with  any  agency  of  this  state  to 
conduct  native  plant  surveys  and  appraisals  on  state  lands,  and  may  collect 
monies  as  reimbursement  for  providing  such  services.  Notwithstanding  the 
provisions  of  subsection  A  of  section  35-138,  any  monies  received  under  the 
provisions  of  this  subsection  shall  be  deposited  in  the  special  fund  created 
by  section  3-908. 
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Sec.  3-903.  8oard  of  supervisors;  sower  to  preserve  plants 


The  board  of  supervisors  of  each  county  Is  authorized  to  adopt  and  enforce 
ordinances  not  in  conflict  with  law  for  the  preservation  of  protected  groups  of 
plants . 


Sec.  3-904.  Taking  of  plants;  permit;  tag  fees,  importation;  exceptions 


A.  Except  as  provided  in  this  article,  it  shall  be  unlawful  for  any  person  to 
destroy,  dig  up,  mutilate  or  take  any  living  plant,  or  the  living  or  dead 
parts  of  any  trees,  except  fruit,  of  the  protected  group  from  state  land  or 
public  land  without  obtaining  a  permit  and  any  required  wood  receipts  or  tags 
and  seals  from  the  Arizona  commission  of  agriculture  and  horticulture,  or 
from  private  land  without  obtaining  written  permission  from  the  landowner, 
and  a  permit  and  any  required  wood  receipts  or  tags  and  seals  from  the 
commission  of  agriculture  and  horticulture.  It  shall  be  unlawful  for  any 
person  to  falsify  any  paper  or  document  issued  to  give  permission  for  any 
person  to  take  native  plants  of  the  protected  group  or  to  take  more  native 
plants  than  authorized  by  the  permit  or  to  take  native  plants  from  areas 
other  than  those  authorized  by  the  permit. 

B.  The  commission  of  agriculture  and  horticulture  may  give  written  permission 
for  a  person  or  a  scientific  or  educational  Institution  to  take  a  definite 
number  of  specified  plants  in  the  protected  group  from  areas  specified  by 
the  comnission  for  scientific  or  educational  purposes.  In  addition  the 
commission  may  give  written  permission  for  a  person  to  take  specific  plants 
or  parts  of  plants  in  the  protected  group  from  areas  specified  by  the 
comnission  for  manufacturing  or  processing  purposes  or  for  the  cutting  or 
removal  of  wood  and  assess  reasonable  and  proper  fees  for  such  taking  of  the 
plants  or  parts  thereof.  It  shall  be  unlawful,  for  any  person  or  scientific 
or  educational  institution  to  misuse  a  permit  in  any  manner. 

C.  Permits  issued  for  the  removal  of  native  plants  including  live  or  dead 
mesquite,  palo  verde  or  ironwood  species  of  trees,  will  be  for  a  stated  period 
of  time  to  allow  the  permittee  to  remove  the  specific  amount  of  plants  or  wood 
stated  in  the  permit,  or  that  period  of  time  stated  by  the  landowner  as  part 
of  such  landowner's  permission,  whichever  is  shorter.  Such  permit  will  expire 
on  the  termination  date  shown  on  such  permit. 

0.  Any  permit  provided  by  subsections  A  and  8  shall  expire  when  the  tags  and  seals 
issued  therewith  have  been  attached  to  the  plants  covered  by  such  permit  and 
such  plants  are  no  longer  in  the  possession  of  the  permittee.  Any  permit  shall 
be  valid  until  expiration  or  for  one  year  from  date  of  issuance,  whichever  occur' 
first,  except  that  any  permit  and  the  tags  and  seals  or  wood  receipts  issued 
therewith  shall  be  null  and  void  when  the  land  on  which  the  plants  are  growing, 
as  described  in  the  permit,  changes  ownership,  unless  the  new  owner  certifies 
in  writing  that  the  permittee  may  continue  taking  such  plants  as  specified  on 
the  permit. 
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E.  Nothing  In  this  article  shall  be  construed  to  prevent  the  clearing  of  land, 
cleaning  or  removal  of  protected  native  plants  from  a  canal,  lateral  ditch, 
survey  line,  building  site,  or  road  or  other  right-of-way  by  the  owner  of 
the  land  or  his  agent  where  such  protected  native  plants  are  not  to  be 
transported  from  the  land  or  offered  for  sale  and  provided  the  commission 
is  given  at  least  ten  days  notice.  Use  of  dead  wood  for  branding  fires 

or  at  permissible  camping  or  cooking  sites,  for  camping  or  cooking  fires, 
is  exempt  from  this  section. 

F.  Nothing  in  this  article  shall  be  construed  to  prohibit  any  person  from 
cutting,  removing,  transporting  or  possessing  any  dead  mesquite,  palo  verde 
or  ironwood  in  amounts  less  than  one  cord  in  quantity  from  land  owned  or 
leased  by  such  person,  other  than  state-owned  land  or  other  public  land, 

or  from  land,  the  owner  of  which  has  given  consent  to  such  person  to  cut, 
remove,  transport  or  use  such  wood. 

G.  The  commission  of  agriculture  and  horticulture  shall  collect  fees  for  the 
issuance  of  permits,  tags  and  seals  and  wood  receipts  under  this  article, 
except  for  scientific  and  educational  purposes,  or  for  a  landowner  moving 
protected  plants  from  one  of  his  properties  to  another,  providing  that  no 
such  plants  are  to  be  offered  for  sale. 

H.  Any  protected  native  plant  found  without  a  valid  tag  and  seal  securely 
and  properly  affixed  thereto,  or  any  mesquite,  ironwood  or  palo  verde  wood 
found  in  the  possession  of  a  person  without  a  valid  wood  receipt,  may  be 
confiscated  as  evidence  of  a  violation. 


Sec.  3-905.  Shipment  of  plants;  exhibition  of  permit  and  certificate  of 
Inspection  to  carrier' 


No  person  or  common  carrier  shall  transport  a  plant,  or  any  part  thereof,  belonging 
to  the  protected  group,  nor  receive  or  possess  a  protected  native  plant  for 
transportation  within  or  without  the  state,  except  for  manufactured  wood  articles, 
unless  the  person  offering  the  plant  for  shipment  exhibits  to  the  person  or  connon 
carrier  a  valid  written  permit  for  the  transportation  of  the  plant  or  part  thereof, 
and  has  securely  and  properly  attached  thereto  a  valid  native  plant  tag  and  seal. 

If  for  transport  without  the  state,  the  plant  shall  also  bear  a  certificate  of 
inspection  by  the  coimlsslon.  All  protected  native  plant  species  or  varieties,  when 
not  grown  in  Arizona  and  imported  into  this  state,  shall  be  declared  at  an  Arizona 
agricultural  inspection  station  or  a  district  office  of  the  comelssion,  and  proceed 
to  destination  under  quarantine  orders  Issued  by  agents  of  the  comnission  employed  at 
such  station  or  district  office. 


Sec.  3-906.  Arrests  without  warrant;  confiscation  of  plants 


A  peace  officer  or  an  officer  or  employee  of  the  comnission  of  agriculture  and 
horticulture  may,  in  the  enforcement  of  this  article,  make  arrests  without  warrant 
for  a  violation  of  this  article  which  he  may  witness,  and  may  confiscate  plants  or 
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parts  thereof  belonging  to  the  protected  group  when  unlawfully  taken,  transported, 
possessed,  sold  or  otherwise  in  violation  of  this  article. 


Sec.  3-907.  Violations,  penalties 


A.  A  person  violating  any  provision  of  this  article  is  guilty  of  a  misdemeanor 
punishable  by  a  fine  of  not  less  than  one  hundred  dollars  nor  more  than  one 
thousand  dollars  for  each  violation  or  by  imprisonment  in  the  county  jail 
not  to  exceed  one  year,  or  both,  and  each  violation  constitutes  a  separate 
offense. 

3.  Upon  conviction  of  a  violation  of  this  article,  all  permits  issued  to  the 
person  convicted  shall  be  revoked  and  the  permittee  shall  be  required  to 
surrender  any  unused  tags  and  seals  or  wood  receipts  to  the  commission  and 
no  new  or  additional  permits  shall  be  issued  to  the  permittee  for  a  period 
of  ninety  days  from  date  of  conviction. 


Sec.  3-908.  Arizona  comnission  of  agriculture  and  horticulture  fund 


A.  All  fees  or  monies  collected  under  the  provisions  of  this  article  shall  be 
deposited  with  the  state  treasurer  at  the  end  of  each  month,  who  shall  place 
it  in  a  special  fund  which  is  created  to  be  known  as  the  Arizona  comnission 
of  agricu  ture  and  horticulture  fund. 

B.  Ninety  per  cent  of  all  money  deposited  with  the  state  treasurer  shall 
constitute  a  separate  and  permanent  fund  for  the  use  of  the  Arizona  comnission 
of  agriculture  and  horticulture  in  the  enforcement  of  the  provisions  of  this 
chapter,  and  ten  per  cent  shall  be  credited  to  the  general  fund  of  the  state. 


Approved  by  the  Governor  -  Nay  23,  1977 

Filed  in  the  Office  of  the  Secretary  of  State  -  May  24,  1977 
Effective  -  August  24,  1977 
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Vr .  R.  •'"art«»r,  nir^cror 

Vc  r  i  1  r  ure  i  ‘fc rr  i  *u  1  r*.ir  **  . 

--21  '.'apical  Ann.rx  Vest 
Pho«*nfx,  Arizona  3  5007 


3»"'  Arizona  State  Clearinghouse 

1700  Vest  Washington  Street,  ?zom 
Phoenix,  Arizona  3S007 
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Economic  Sec.  Region  I,  [V 

Mineral  Kes. 

Game  4c  Pish 


5°5  Ag.  U  Hort. 

Environmental  Studies 
Archaeological  Research 
Renewable  Natural  Resources 
Center  for  Public  .Affairs 
Emergency  Serv. 

Ax  Atomic  Energy  Comm. 

T  ransportation 

Health 

Water 


Thu  project  j  referred  to  you  for  review  tnd  ^ormnent.  PTeas«  evsiuai*  u  io: 

(1)  ’.ire  program’*  effect  upon  the  pUn*  and  program*  of  your  agency 

(2)  '-he  importance  of  its  contribution  lo  Slat*  xndfzi  ireauode  goals  and  objectives 

(3)  :n  accord  with  aay  applicable  law,  order  or  reguUnoo  with  which  you  are  familiar 

(4)  addiaonal  oormdenuona 


ACRCC 

Bureau  of  Mines 

Land 

Parks 

OEPAD-R.  Kingery 
Library  4c  Archives 


?*eise  return  THIS  FQRH  AND  QN£  XcROX  COPY  ,0  lf,g  c‘«*nnghouie  no  later  :h*n  17  working  days  ftom  the  date  noted  drove. 

PTsaao  contact  -Jte  clearinghouse  if  you  -ted  further  information  or  additional  :ime  for  review. 


□  No  comment  on  this  project 
Q  Proposal  is  supported  as  written 
G  Comments  ir  indicated  below 


Comncnu:  fUse  additional  sheets  if  necessary) 

Page  4 7  -  Plant  Species  protected  by  Arizona  and  Table  6,  Page  ^8  -  fully  identify  those  protected 
native  pi  ants  occurring  at  the  proposed  Buried  Trench  Construction  and  Test  Project  Site;  3-2.1. 
■ffe cts  on  Vegetation  Page  79  -  describes  the  removal  of  protected  native  plants  which  the 
lonaission  wishes  to  address  to  fulfill  the  requirements  of  the  Native  Plant  Taw,  APS -3 -90k- £. 

The  salvaging  of  Protected  Native  Plants  from  the  : instruction  site  is  desired  and  those  plants 
{  ~e  transferred  to  the  1  jcal  air  bases  for  -se  as  .andscaping  plants.  The  trees  cannot  be  saved 
;  except  as  their  vai-e  as  wood. 

!  The  Commission  has  been  furnishing  the  Marine  Air  Station,  Luke  Air  Force  3ase  and  Williams  Air 
I  Force  Base  native  plants  for  landscaping  their  grounds  for  a  number  of  years  and  the  population 
j  :f  plants  aren’t  that  great  that  it  would  ce  a  burden  for  the  Air  Force  to  remove  and  use  these 
j  plants.  In  the  rase  of  Ptru.0C£AZU6  $sitgg<A.  var .  Pta rui mo rttanua ,  Night  3iooming  Cereus*  it  is 
1  suggested  that  the  Commission  be  notified  before  construction  is  started  to  enable  personnel  to 
I  search  out  and  salvage  these  plants  as  it  takes  a  trained  eye  and  experience  to  find  these  plants. 

.  four  attention  to  this  matter  would  be  greatly  appreciated, 
j  ?. .  A.  Countryman 

,  _ Assistant  Director  -  'L~piiar.ce  Tirision 


Reviewer  a  Signature. 


Title. 


Telephone..  — — 
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2b.  See  answer  to  Question  2,  Appendix  lb. 

2c.  The  Comnission  will  be  notified  before  construction  is  started  to 
enable  personnel  to  search  out  and  salvage  any  Peniocereus  greggn 
var.  Transmontanus ,  nignt-blooming  cereus.  Also,  see  answer  to  Question 
2,  Appendix  lb. 
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Scsia  ATputwi***  .cwiidrr  iJAi> 

Mr*  Robert  Jantzen ,  Director 

Game  and  Fish  Dept.  SEP  20  I2/"? 

2222  W  Greenway  _ -  jl  _ _ 

Phoenix,  Arizona  85023  Ecoir 

Mine 

Arizona  State  Clearinghouse  Game 

1700  West  Washington  Street,  ?noa  505  Ag.  j 

Phoenix,  Arizona  S5CC7  Envi] 


.  hi*  otoioct  '4  r*twrr*i  to  you  for  .tmw  uvj  comment.  PTaasa  mi  a*  is  u  to: 

(1)  CM  ^gun'i  atfact  upon  Uw  (kioj  mo  procnuxu  of  /our  ifascy 

(2)  :Jla  important*  of  it*  aoambatloa  io  S UU  ind/or  umvnd*  (otii  *nd  obt#cnv« 
i.3)  its  accord  -nttj  toy  applicable  lew,  ordm  or  rafuaoon  wild  wtucb  you  in  fusilier 
(4)  addiooaai  coosKtendoas 


77-80-0040 


Economic  Sec.  Region  I, 

Mineral  Res. 

Game  k  Fish 
Ag.  it  Hort. 

Environmental  Studies 
Archaeological  Research. 
Renewable  Natural  Resources 
Center  for  Public  Affairs 
Emergency  Serv. 

Az  Atomic  Energy  Comm. 

T  ransportation 

Health 

Water 

acrcc 

Bursiu.  of  Mines 

Land 

Parks 

OEP.AD-R.  Kingery 
Library  k  Archives 


r»ninj  THlS  FQRfl  AND  ONE  X£R0X  C3PY  (Q  ,j,f  ^Mnn^ouM  r»o  Lator  than  1  7  WQrki  nq  days  fro**  ihn  dat#  no  tod  abow. 

P’tm  contact  efia  cinuuxfSoui*  d  you  ana d  fntjiar  ui/onTtanon  or  additional  tuna  for  rent*. 

C  No  com  mam  on  this  project 
Q  Propotai  u  support  ad  is  writtvn 
.£  Com  mart  u  a*  mdicuad  bofow 


Commtoti:  (Um  additional  tbooo  d  not 
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flooei*  i  o>uenewuw  September  6,  1977  „ 

— **•'  DCS. 

Mr.  Joe  F.  Meis 

Deputy  Assistant  Secretary,  Installations 
Oeoartment  of  the  Air  Force 
Washington,  0.  C.  20330 

Dear  Mr .  Meis: 

Arizona  Game  and  Fish  Department  biologists  have  reviewed  the 
Oraft  Environmental  Impact  Statement  for  the  MX:  Buried  Trench  Con¬ 
struction  and  Test  Project.  We  feel  that  the  proposal  is  quite 
thorough  and  specific  in  delineating  the  environmental  impacts  of  the 
program.  The  effects  on  wildlife  habitat  would  be  minimal.  The  goals 
of  the  U.S.  Air  Force  on  clean-up  and  restoration,  after  testing  is 
completed,  are  well  taken. 

One  correction  that  we  would  suggest  is  the  federal  agency 
that  has  jurisdiction  on  the  Cabeza  Prieta  National  Wildlife  Refuge 
(o.58).  Sole  jurisdiction  now  lies  with  the  U.S.  Fish  and  Wildlife 
Service. 

The  impact  of  this  program  on  desert  bighorn  sheep  can  be  kept 
at  a  minimum  by  regulating  the  timetable  of  construction  for  the 
longer  trench.  Construction  should  begin  first  on  the  eastern  end 
and  progress  to  the  western  end.  The  construction  impact  on  bighorns 
would  then  be  reduced  as  their  use  of  the  construction  site  later 
in  the  year  would  be  reduced.  However,  forage  and  water  availability 
will  ultimately  determine  the  actual  bighorn  use  areas. 

We  do  not  know  what  additional  mitigation  features,  other  than 
the  ones  listed  in  the  statement,  will  be  considered.  It  would  be 
helpful  if  the  Department  could  have  aerial  and  ground  access  for 
bighorn  surveys  in  the  Mohawk  Mountains  during  late  March  or  early 
Aoril.  Construction  activities  would  be  in  progress  at  this  time. 
Approximately  eight  (8)  hours  of  helicopter  time  would  be  welcomed. 


3 


There  is  a  dire  need  for  establishing  permanent  wildlife  (bighorn) 
water  sources  in  the  Mohawk  Mountains.  Mitigation  monies  for  developing 
a  water  source  or  for  a  water  survey,  oossibly  as  part  of  the  bighorn 
census,  would  be  desirable. 
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Mr  Joe  F.  Meis  -  2  -  September  6,  1977 

Our  Department  appreciates  the  opportunity  to  review  and  comment 
on  this  OES.  Please  contact  us  if  further  comments  are  desired. 

Sincerely, 

Robert  A.  Jantten,  Director 

ft. 

3y:  Bruce  R.  Duke 

Project  Evaluation  Specialist 

SRO : dd 

cc:  Don  Wingfield,  Supervisor,  Region  IV,  fuma 
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The  suggested  correction  nas  been  made. 

This  question  has  oeen  addressed  in  Section  3.2.2. 
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September  15.  1977 

IN  H«PLr «!»(«  to 

KED-09 


Office  of  Che  Secretary 
United  States  Air  Force 
(SAF/MIQ) 

Washington,  D.  C,  20300 
Dear  Mr.  Secretary: 

We  have  reviewed  the  Draft  Environmental  Impact  Statement  for  the 
MX  Buried  Trench  Construction  and  Test  Project  in  Yuma  County, 

Arizona,  and  provide  the  following  comment. 

Figure  12,  page  17,  shows  a  slip-ramp  off  Interstate  8  providing 
truck  access  during  construction.  To  avoid  construction  traffic 
interferring  with  interstate  traffic,  it  is  suggested  that  the  point 
of  access  be  moved  to  the  east-bound  ramp  of  the  Mohawk  Interchange 
as  indicated  on  the  enclosed  diagram.  Thi3  turnout  has  good  visibility 
in  both  directions  along  with  being  a  two-way  road. 

A  permit  from  the  Arizona  Department  of  Transportation,  Highways 
Division  is  required  to  gain  access  to  Interstate  8.  Therefore, 
please  contact  Mr.  Milem  C.  Livesay,  District  L  Engineer  or 
Mr.  Ronald  E.  Romley,  District  1  Permit  and  Encroachment  Supervisor 
at  21&0  West  Hilton  Avenue,  Phoenix,  Arizona  35009  to  obtain  a 
permit . 

We  appreciate  this  opportunity  to  review  the  subject  Draft  EIS  and 
would  Like  to  receive  a  copy  of  the  Final  Statement  when  it  becomes 
available. 


Sincerely  yours, 


Enc  losure 
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UNITED  STATES  DEPARTMENT  OF  AGRICULTURE 
SOIL  CONSERVATION  SERVICE 

3008  Federal  BulLding,  Phoenix,  Arizona  S5023 


September  23,  1977 

Mr.  Joe  F.  Mels 
Deputy  Assistant  Secretary 
( Installations) 

Office  of  the  Secretary  of 
the  Air  Force  (SAF/MIQ) 

Washington,  D.  C.  20330 


Dear  Sir: 

We  have  reviewed  the  draft  Environmental  Impact  Statement  for  a  buried 

trench  construction  and  te3t  project  for  Luke  Air  Force  Range,  Yuma 

County,  Arizona.  We  offer  the  following  comments: 

1.  There  is  a  good  discussion  of  geology  and  geomorphology  on 
oages  22-27,  but  the  soils  discussion  on  page  28  is  very 
cursory.  It  has  been  written  from  a  soils  engineering  rather 
chan  the  soil  scientist  approach.  If  vou  plan  to  revegetate 
the  area  after  construction  you  will  orobably  need  additional 
soil  information. 

2.  You  should  consider  revegetation  using  native  materials  after 
construction  is  complete. 

3.  An  evaluation  of  soil  losses  due  to  water  erosion  similar  to 
the  wind  erosion  analysis  (pages  75-78)  should  be  made. 

We  appreciate  being  given  the  opportunity  of  reviewing  this  statement. 

Sincerely , 


C*6) 


For  : 


Rockenbaugh 
State  Conservationist 


(1)  Director,  Environmental  Services  Dlv. 
Soil  Conservacion  Service 
Washington,  D.  C. 


(5)  Council  on  Environmental  Qualit-’ 
722  Jackson  Place  MW 
Washington,  DC  20006 
Attn:  General  Counsel 
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6.  Additional  soils  information  has  been  included  in  Section  1.2. 1.3. 

Because  site  visits  have  shown  that  there  is  a  rapid  invasion  of 
disturbed  areas  by  annual  plants  (see  revised  material  in  Section  3.2) 
it  is  not  anticipated  that  revegetation  will  be  necessary.  The  stockpiling 
and  replanting  of  sanuaro  cacti  is  under  consideration,  however.  (See 
answer  to  question  2,  Appendix  lb.)  Section  3.2  discusses  the  successional 
changes  anticipated  to  occur  following  termination  of  the  project. 

The  response  to  this  question  is  contained  in  Section  3.1.1. 
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DEFENSE  NUCLEAR  AGENCY 

WA>HINGrO*  DC  20J0S 


LGEC 


I  7  SI?  '-‘I _ cc.,  >i) _ _ 


MEMORANDUM  FOR  THE  OEPtTTY  ASSISTANT  SECRETARY  OF  THE  AIR  FORCE 
(Installations)  IATTN:  SAF/MIQ) 

SUBJECT:  Draft  Environmental  Impact  Statement  (DEIS)  • 

MX  Buried  Trench  Construction  and  Test  Project 


The  DEIS  on  subject  project  raises  no  issues  of  potential  significance 
to  DNA.  Recommend  attached  comments  be  included  in  the  Final  Statement. 
FOR  THE  OIRECTOR: 


1  Enclosure: 
as  stated 


h 


THOMAS  P.  JEFFERS 
Director  for  Logistics 
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Comments  on  Draft  Environmental  Impact  Statement, 

MX  Buried  T-ench  Construction  and  Test  Project 


Section  1,  para  1.1.1,  subpara  7,  page  2. 

Recommend  paragraph  be  changed  to  read: 

"A  proposed  third  element  of  the  MAV  effort,  to  be 
conducted  by  the  Defense  Nuclear  Agency,  is  MISERS  BLUFF, 
which  i3  a  series  of  high  explosive  tests  similar  to  the 
HAVE  HOST  tests,  but  at  larger  scales.  The  test  series  is 
to  be  conducted  in  two  increments.  Phase  I  is  to  be  con¬ 
ducted  in  the  Queen  15  area,  White  Sands  Missile  Range,  NM 
(WSMR )  through  1977,  and  Phase  II  is  to  be  conducted  on 
Planet  Ranch  in  West  Central  Arizona  during  1978.  A 
separate  Environmental  Analysis  is  currently  being  prepared 
on  the  .MISERS  BLUFF  program  by  the  Defense  Nuclear  Agency.'' 


M-71 
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United  States  Department  of  the  Interior 

OFFICE  OF  THE  SECRETARY 
WASHINGTON,  D  C  20240 


1/ 


c 

In  Reply  Refer  To: 

SR-77/301 


Mr.  Joe  P.  Mela 

Deputy  Assistant  Secretary  (Installations) 
Office  of  the  Secretary  of  the  Air  Force 
(SAF/MIQ) 

Washington,  D.C.  20330 
Dear  Mr.  Mels: 


We  have  reviewed  the  Draft  Environmental  Impact  Statement  for  the 
Proposed  MX:  Burled  Trench  Construction  and  Test  Project.  We  have  the 
following  comments. 


General  .Comments 


On  the  whole,  the  statement  appears  to  be  adequate  regarding  the 
examination  of  environmental  Impacts  due  to  the  construction  activities. 
However,  we  are  concerned  because  two  projects  closely  related  to  the 
burled  trench  project,  the  Have  Host  and  Miser’s  Bluff  high  explosive 
test  programs,  will  have  greater  impacts  on  several  aspects  of  the 
environment.  Yet  these  two  test  programs  are  being  analyzed  only  In 
environmental  assessments  which  will  not  be  circulated  for  general 
public  review. 


To  avoid  "piecemealing”  the  environmental  analysis  of  these  related 
activities,  preparation  of  an  environmental  statement  covering  all 
activities  under  the  Multiple  Aim  Point  Validation  (MAV)  program  would 
be  most  desirable.  If  this  cannot  be  done  in  the  time  available,  the 
final  environmental  statement  for  the  burled  trench  project  should 
include  a  more  detailed  description  of  the  high  explosive  tests,  ongoing 
gunnery  activities,  and  their  impacts,  so  that  the  cumulative 
environmental  impacts  of  all  activities  in  the  area  can  be  recognized. 
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Any  conflicts  or  resolved  conflicts  retveer  hhr  -roooned  new  activities 
anJ  on;oir-  Air  Force  activities  on  Lur.'e  Air  Sores  T2se  should  ne 
indicated . 

e  are  also  concerned  that  the  pro-rac  activities  reoresent  an 
irttensi fication  of  use  and  environmental  impacts  or  public  lands 
withdrawn  for  military  purposes.  The  Leoort^ent  of  the  Air  Force  should 
maintain  close  onsultation  with  the  rurecu  of  ^and  “lr.ageaent  State 
C  f flee  in  ch-.oenix  regardin':  such  intensification  of  use.  The  “*V 
activities  and  their  environmental  iaroacts  should  be  includeo  in  the 
<’nvironental  statement  oeiri*  orecared  in  conjunction  with  renewal  of 
the  «u>e  Air  Force  Case  military  withdrawal. 

Permitting  ^uirefr.er.t.s 

It  Is  desirable  to  identify,  in  the  project  csscription,  any  Federal, 
State  or  local  oermittlng  requirements  which  affect  nroject 
implementation ,  i.e.,  issuance  of  perni ts/licenses  for  railroad  signals, 
temporary  access  for  on-off  rare  from  Interstate  highway,  extension  of 
railroad  spur  right-of-way ,  change  in  land  use  and  the  like. 

Surface  ar.d  ucaunsisL&tez 

Potential  flash  flood  danger,  i.e.,  the  25,  50  and  100-year  flood 
potentials  for  the  area,  3hould  oe  identified  in  the  final  environmental 
statement. 

The  final  statement  snould  also  include  any  additional  mltizative 
-’ensures  that  may  be  identified  and  evaluated  (pare  113*  paragraph  1)  to 
reduce  any  potential  adverse  effects  resulting  fro"  surface-water 
Infiltration  and  shallow  croundwater  concentration  in  the  back  fill 
material  of  trench  excavations  (page  74,  section  3.1*7*  oaragraph  3)* 

The  final  statement  should  include  information  bn  the  type  and 
distrioution  of  aouifer(a)  ar.d  on  depth  to  water.  Direction  of 
ground-water  flow  should  be  riven,  and  the  "'ossihllitv  that  the  proposed 
structure  may  act  as  a  barrier  to  shallow  -^round-water  flow  should  be 
rore  adequately  assessed.  Such  assessment  should  include  the 
cossloility  that  rises  in  water  levels  may  occur  as  a  result  of  the 
partial  barrier  to  -/round-water  flow,  tnus  crosotirg  changes  in 
evaporation  losses  and  related  changes  in  quantity  of  shallow  ground 
water. 
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Irvir^ct  i:  sects  sue  as  interference  v  its.  oictic  cor-uni  tier.  resultin'; 
from  ,rounc-uat:er  cr.an-cs  s.-.culo  or  ir.ci2r.tcd. 


..cli  types  srould  «•:  iliscusse'1  in  ten's  of  t  sir  ocr- ■'•aoility , 
erortlbility,  ^xpanrion,  cc •'paction,  etc.,  as  t.  ev  _ay  or  affected  by 
delivery  of  r.nterials,  construe t lor.  e-uin-ent,  lay-tic*.  n  areas,  end  fee 
like.  V're  sensitivity  cf  the  -er-rt  crviron-i'' t  t  e  Ion-  ti~e 
period  recuired  for  recover*,  fro*’  c^r^air.  r-^er  of  irpacts  r  oulti  be 
indicated  at  appropriate  points  t..rcu“!  b'jt  toe  i  tract**  section. 

Arcr.aec logical  Value; 

.re  State  ..istoric  Preservation  Officer  should  be  contacted  to  determine 
if  t*ere  are  ■*,ny  prooort ies  in  the  ~roject  area  that  are  induced  or, 
pending,  or  eligible  for  the  .  etional  tor  is  tor  of  ristoric  Places.  7r.is 
information,  in  addition  to  the  be termination  of  eligibility  for  AV-4, 
3hould  be  included  ir.  t~e  final  document.  If  it  is  determine i  t*at 
VAV-4  is  eligible  for  inclusion,  and  the  resource  cannot  be  avoided, 
then  the  final  statement  sr.culd  discus?  the  appropriate  lata  recovery 
oro-rar.  developed  in  consultation  vith  the  itate  historic  Preservation 
Officer  and  the  Advisory  Council  on  -.istorio  ^reservation . 

tlLcrnauxea 

Although  tr.ere  is  an  effort  to  cresert  1  comparative  analysis  of 
°nviron"iental  i.-oacta  for  the  -.lter^atives ,  the  summary  or  conclusion 
provided  at  the  end  of  tost  cf  the  ?Iterr.ative?  see.s  justificatory  in 
tone.  It  ri“ht  be  preferable  to  let  the  cor.rerative  ar**lyse3  stand  or. 
their  o:m. 


<e  appreciate  the  opportunity  to  provide  tnese  comments  and  we  urge 
close  coordination  between  the  Department  of  the  Air  Force  and  this 
Department  regarding  activities  on  public  lands  withdrawn  for  military 
use . 


Larry  c.  •ieisrot-t 

j«putT  ImI  stunt  Secretary  of  the  Interior 
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9.  In  response  to  this  request  for  a  more  detailed  description  of  the 
Misers  BLuff  and  HAVE  HOST  tests,  the  Summary  from  the  Misers  Bluff  Environ¬ 
mental  Impact  Assessment,  and  a  summary  of  the  HAVE  HOST  Environmental 
.Assessment  are  provided  at  the  end  of  this  Appendix,  p.  A-31. 

10.  This  question  is  addressed  in  Sections  2.2  and  4.4. 2. 3. 

11.  The  U.S.  Department  of  the  Interior,  Bureau  of  Land  Management 
Regional  Director  in  Phoenix  was  formally  briefed  on  this  pro]ect  on 
14  September  1977  at  the  Phoenix  BLM  office. 

12.  Headquarters,  Tactical  Air  Command  (the  agency  responsible  for 
preparation  of  the  Environmental  Impact  Statement  in  conjunction  with 
the  renewal  of  the  Luke  Air  Force  Range  military  withdrawal)  has  been 
provided  a  copy  of  this  letter  for  their  consideration. 

13.  Permits  required  are  identified  on  Section  1.1. 6.1. 

14.  The  short  trench  intersects  only  minor  drainage  channels  no  more 
than  two  feet  deep. 

The  long  trench  intersects  major  drainage  channels  at  two  places 
on  the  Canada.  The  largest  of  these  is  the  subsidiary  channel  at 
section  3b  'see  Figures  14  and  16) .  A  series  of  much  smaller  channels 
typified  by  Section  5  (Figures  14  and  16)  is  crossed  in  the  mid-ba^ada. 

These  mid-bajada  channels  are  braided  into  many  parallel  segments  and 
storm  water  tr.at  has  not  T.nfiltrated  into  the  upper  bajada  may  leave 
these  channels  m  the  form  of  sheet  flow  during  heavy  storms. 

The  Larger  channel  of  Section  3b  is  not  expected  ever  to  run  full 
based  on  storm  hydrographs  calculated  for  this  project. 
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The  project  itself  will  not  measurably  change  the  flash  flood 
potential  of  the  site.  Stream  courses  will  not  be  altered,  and  exposed 
paved  structures  (entrance  ramps)  will  be  backfilled.  No  personnel  will 
be  stationed  permanently  on  site,  and  no  structures  will  be  exposed  to 
drainage . 

The  greatest  flash  flood  danger  to  personnel  and  equipment  can  be 
expected  to  occur  during  the  time  that  excavation  (emplacement/backfilling) 
are  occurring  across  the  major  arroyo.  Large  storm  systems  capable  of 
causing  flooding  can  occur  in  mid  summer  during  the  time  construction  of 
the  long  trench  is  taking  place.  Because  the  Mohawk  Mountains  are  adjacent 
to  the  project  site  and  the  drainage  basins  are  visible  to  personnel  on 
site,  a  storm  capable  of  causing  flash  flooding  would  be  evident  in  time 
to  move  personnel  from  the  arroyos  and  minimize  danger. 

15.  No  additional  mitigative  measures  have  been  found  to  be  necessary. 

16.  This  question  has  been  addressed  by  revising  Sections  1.2. 1.5. 2  and 
3.1.3. 

17.  This  impact  is  addressed  in  Section  3.2.1. 

13.  More  information  on  soil  types  has  been  included  in  Section  1.2. 1.3. 
Section  3.2  has  been  modified  to  include  sensitivity  of  the  biological 
environment  and  time  periods  required  for  recovery.  The  impacts  section 
emphasizes  the  fragility  of  desert  surfaces  and  times  required  for 
recovery.  Further  details  are  given  in  Reference  88. 

13.  The  State  Historic  Preservation  Officer  has  been  contacted  and  is 
considering  the  eligibility  of  MAV-4  for  inclusion  in  the  National  Register 
of  Historic  Places.  A  data  recovery  program  is  being  developed  in  con¬ 
sultation  with  the  State  Historic  Preservation  Officer  and  with  the 
Advisory  Council  on  Historic  Preservation  and  will  be  Implemented  prior 
to  the  start  of  construction. 
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DEFENSE  NUCLEAR  AGENCY,  WASHINGTON,  D.C.  20305 
ENVIRONMENTAL  IMPACT  ASSESSMENT  FOR 
PHASE  II  OF  THE  MISERS  BLUFF  FIELD  TEST  SUMMARY 
SEPTEMBER  1977 


This  is  an  Environmental  Impact  Assessment  (EIA)  for  Phase  II  of 
MISERS  BLUFF,  a  proposed  DoD  high-explosive  field  test  program  to  con¬ 
duct  ground  motion  and  structural  response  experiments  for  evaluating 
the  vuinerability/survivability  of  candidate  MX  systems  (missile  sys¬ 
tem  concepts  designed  to  replace  the  Minuteman  system) .  Phase  II  con¬ 
sists  of  single-charge  event  equivalent  to  100  tons  of  TNT  to  be  ex¬ 
ploded  in  late  March  1973  and  a  multi-charge  event  consisting  of  an 
array  of  six  100-ton  TNT-equivalent  charges  to  be  exploded  nearly  simul¬ 
taneously  in  late  June  1978.  The  proposed  test  site  is  a  remote  valley 
known  as  the  Rincon  at  the  end  of  a  larger  valley  known  as  the  Planet 
Valley  along  the  intermittent  Bill  Williams  River  in  west-central 
Arizona.  The  property  is  privately  owned  and  operated  as  the  Planet 
Ranch.  The  nearest  neighboring  ranch  is  eight  miles  away,  and  a  trailer 
park  is  13  miles  away.  The  nearest  communities  are  25  miles  or  more  from 
the  Rincon. 

The  construction  actions  to  support  the  program  consist  of  improv¬ 
ing  10  miles  of  existing  private  roads,  building  two  miles  of  new  road, 
preparing  the  test  beds,  preparing  the  experiments,  installing  the  ex¬ 
plosive  charges,  setting  up  as  many  as  three  instrumentation  trailer 
parks,  and  building  an  administration  area  approximately  one  acre  in  size. 
A  gravel  borrow  area  and  a  sanitary  iandfill  site  will  also  be  required, 
and  a  septic  tank  with  leach  field  may  be  installed.  After  completion  of 
the  test  program  most  of  the  experimental  structures  and  test  facilities 
will  be  removed  and  the  excavations  and  craters  filled  in.  A  total  of 
approximately  175  acres  of  land  area  will  be  disturbed,  approximately 
125  acres  of  which  will  be  in  the  area  of  the  test  bed. 
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Damage  to  animals  and  vegetation  from  the  explosions  will  be  limited 
to  those  biota  within  the  3  psi  peak  overpressure  level,  i.e.,  within 
approximately  1100  feet  of  the  single-charge  event  and  2000  feet  of  the 
multi -charge  event.  The  vegetation  in  the  vicinity  of  the  test  beds  is 
sparse  and  it  is  unlikely  that  any  large  animal  would  be  within  these 
distances  without  being  noticed  and  driven  from  the  area.  No  man-made 
structures  or  important  natural  features  are  close  enough  to  suffer 
structural  damage  fromtne  airblast  or  ground  shock.  Some  rockfalls  may 
occur  from  the  cliff  bordering  the  test  bed.  Based  on  statistical  data 
for  the  relationship  between  window  breakage  and  airblast  overpressure, 
if  the  multi-charge  event  were  to  be  executed  in  a  calm  nonrefracting 
atmosphere  0.004  percent  of  the  windows  in  Parker  and  0.0015  percent  of 
the  windows  in  Lake  Havasu  City  might  be  broken  (i.e.,  approximately  two 
windows  in  Parker  and  four  windows  in  Lake  Havasu  City)  as  would  six  per¬ 
cent  of  the  windows  at  the  Planet  Ranch  headquarters.  Since  meteorological 
conditions  will  be  monitored  and  since  it  should  be  relatively  easy  to 
obtain  atmospheric  conditions  that  will  reduce  airblast  at  long  distances, 
no  window  damage  is  expected. 

There  will  not  be  any  significant  adverse  physical  or  sociological 
effects  on  humans.  There  will  be  some  economic  benefit  to  the  nearby 
communities,  primarily  Lake  Havasu  City. 

None  of  the  explosion  cloud  products  will  exceed  air  quality  stand¬ 
ards  nor  will  such  products  have  any  effect  on  water  quality.  The 
ground  shock  and  craters  will  not  have  any  effect  on  water  levels  or 

quality,  nor  any  lasting  effect  on  the  land. 

The  program  objectives  cannot  be  met  without  conducting  the  pro¬ 
gram.  Ten  alternative  sites  were  considered  and  the  proposed  site  was 
rated  as  the  preferred  site.  Damage  to  animals  and  vegetation  at  the 

site  will  be  mitigated  by  the  fact  that  such  damage  will  occur  in  any 

event  when  the  Land  is  converted  to  agriculture  as  is  planned  by  the 
owner.  For  this  reason,  it  is  unlikely  that  a  different  site  would 
result  in  less  environmental  impact.  The  size  and  scope  of  the  project 
are  necessary  to  achieve  the  objectives. 
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The  main  issues  of  environmental  concern  m  the  area  appear  to  be 


those  which  could  have  impact  on  water,  land  use 
and  critical  man-made  structures  (dams,  a  tunnel 
of  which  should  be  significantly  affected  by  the 

In  summary,  the  expected  adverse  effects  do 
nor  is  there  any  reason  to  expect  the  program  to 
controversial . 
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and  bighorn  sheep, 
and  pipelines) ,  none 
proposed  program. 

not  seem  significant, 
be  environmentally 
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KIRTLAND  AIR  FORCE  BASE,  NEW  MEXICO 
AIR  FORCE  SYSTEMS  COMMAND 
HAVE  HOSE  TEST  PROGRAM 
ENVIRONMENTAL  ASSESSMENT 


This  is  an  Environmental  Assessment  for  the  HAVE  HOST  Test  Program. 

The  HAVE  HOST  Test  Program  is  a  portion  of  the  MX  Weapon  System  Surviva- 
bil ity/Vulner ability  (S/V)  Validation  Phase  Program.  HAVE  HOST  is  the 
code  name  for  the  test  program  portion  of  the  Multiple  Aim  Point  (MAP) 
Basing  option  of  the  MX  Weapon  System.  The  ob3ective  of  the  HAVE  HOST 
Test  Program  is  to  validate  the  basing  options  on  a  cost,  performance, 
and  survivability  basis  and  to  develop  simulation  techniques  to  be  used 
during  future  full-scale  development.  HAVE  HOST  is  planned  as  a  series 
of  scaled  nigh  explosive  field  tests  to  evaluate  two  of  the  MAP  basing 
options:  the  Closed  Shelter  and  the  Buried  Trench.  Simulators  and/or 

simulation  techniques  capable  of  simulating  nuclear  overpressures  and 
dynamic  pressure  loadings  are  being  developed  during  HAVE  HOST  such  that 
validation  of  Shelter  and  Trench  concepts  may  be  accomplished.  Approxi¬ 
mately  600  tons  total  of  explosives  will  be  used  during  the  test  program 
for  nine  test  events.  The  HAVE  HOST  construction  and  testing  activities 
of  the  Closed  Shelter  and  Buried  Trench  Options  will  be  conducted  con¬ 
currently  at  the  same  test  locality  on  the  Luke  Air  Force  Range  (LAFR)  in 
Arizona.  Ownership  and  control  of  the  land  within  LAFR  resides  with  the 
Federal  Government.  LAFR  is  now  under  primary  control  of  Luke  AFB  (TAC) , 
near  Phoenix.  The  nearest  community  to  the  HAVE  HOST  test  site  is  Wellton, 
approximately  10.7  nm  on  an  azimuth  of  229°  from  grid  north.  The  Marine 
Corps  Air  Station,  Yuma  is  located  adjacent  to  the  southeast  limits  of  the 
city  of  Yuma,  approximately  25.3  nm  from  the  HAVE  HOST  test  site. 
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Portions  of  the  HAVE  HOST  test  program  are  presently  in  the  planning 
stage.  Construction  operations  to  support  the  program  consists  of  pro¬ 
viding  site  access,  setting  up  instrumentation  vans  and  support  vans, 
preparing  the  explosives,  installing  instrumentation  cables  and  sensors, 
preparing  the  test  beds,  and  preparing  the  experiments.  The  facilities 
for  the  Closed  Shelter  Option  will  entail  the  construction  of  hard  struc¬ 
tures  on  or  about  the  existing  ground  level.  Explosives  in  the  form  of 
detonating  cord  and/or  AN  slurry  will  be  placed  inside  of  the  diver  section 
of  the  simulator.  Test  beds  for  the  Buried  Trench  Option  will  consist  of 
-avities  up  to  3  ft  below  existing  ground  level.  A  number  of  other  facil¬ 
ities  in  addition  to  the  test  beds  will  be  provided  such  as  an  administration 
building,  a  shop/laboratory  building,  a  security  building,  a  pressurized 
water  system,  and  a  chain  link  security  fence.  After  completion  of  the 
test  program,  all  of  the  experimental  structures  and  test  facilities  will 
be  removed  and  the  excavations  and  craters  filled  in.  The  perimeter  of 
the  test  area  is  a  square  of  approximately  3000  feet  on  each  side.  Within 
this  area,  approximately  20  acres  will  be  disturbed  for  new  bladed  roads 
and  test  structures. 

Damage  to  animals  and  vegetation  from  the  explosions  will  be  limited 
to  those  biota  within  the 'l  psi  peak  overpressure  level,  i.e.,  within 
approximately  900  feet  of  the  In-Trench  Environmental  Definition  Test. 

The  vegetation  in  the  vicinity  of  the  test  beds  is  sparse  and  it  is 
unlikely  that  any  large  animai  would  be  within  these  distances  without 
being  notice*  and  driven  from  the  area.  No  man-made  structures  or 
important  natural  features  are  close  enough  to  suffer  structural  damage 
from  the  airblast  or  ground  shock.  3ased  on  statistical  data  for  the 
relationship  between  window  breakage  and  airblast  overpressure,  if  the 
In-Trench  Environmental  Definition  test  were  to  be  executed  in  a  calm 
nonrefracting  atmosphere  1  window  in  1000  might  be  broken  in  Wellton. 

At  a  level  of  9.29  psi  L  window  in  19,000  to  100,000  might  be  cracked. 

Since  meteorological  conditions  will  be  monitored  and  since  it  should 
be  relatively  easy  to  obtain  atmospheric  conditions  that  will  reduce 
airblast  at  long  distances,  no  window  damage  is  expected. 


There  will  not  be  any  significant  adverse  physical  or  sociological 
effects  on  humans.  There  will  be  some  economic  benefit  to  the  nearby 
communities,  primarily  Yuma. 

None  of  the  explosion  cloud  products  will  exceed  air  quality  standards 
nor  will  such  products  have  any  effect  on  water  quality.  The  ground  shock 
and  craters  will  not  have  any  effect  on  water  levels  or  quality  nor  any 
lasting  effect  on  the  land. 

The  program  objectives  cannot  be  met  without  conducting  the  program. 
Four  alternative  sites  were  considered  and  the  proposed  site  was  rated 
as  the  preferred  site.  The  size  and  scope  of  the  project  are  necessary 
to  achieve  the  objectives. 

In  summary,  the  expected  adverse  effects  do  not  seem  significant, 
nor  is  there  any  reason  to  expect  the  program  to  be  environmentally 
controversial . 
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ARIZONA  DEPARTMENT  OE  TRANSPORTATION 

HIGHWAYS  DIVISION 

206  aoutn  -Seventeenth  -avenue  >*hoenn  Anton*  350U7 


An,  am  a  .'jnpwA* 


October  o,  I‘J~7 


f  n(|.  !>*•< 


Deputv  for  Environment  and  Safety 
Office  of  the  Secretary 
United  States  Air  Force 
SAF/VIQ 

Washington,  O.C.  20330 


► 


RE:  Draft  Environmental  impact 
Statement 

MX:  Burried  Trench  Construction 
and  Test  Project 


Gentlemen: 

We  have  reviewed  the  above  referenced  environmental  impact  statement 
for  the  proposed  MX  test  project  to  be  constructed  in  Yuma  County, 
Arizona  and  offer  the  following  coments. 

The  Final  Environmental  Impact  Statement  should  reflect  changes  that 
have  been  agreed  upon  to  delete  the  proposed  temporarv  slip  ramp  off 
Interstate  8  eastbound,  near  milepost  61,  intended  to  provide  truck 
access  during  construction.  This  connection  to  be  changed  is  des¬ 
cribed  on  pages  16  and  17  of  the  Draft  EIS. 

In  June  of  1977  the  Arizona  Department  of  Transportation  denied  a  per¬ 
mit  request  from  the  Ralph  M.  Parsons  lompanv,  -he  Department  of  Air 
Force  contractor,  to  construct  the  temporar-v  -amp  it  this  milepost  ol 
location  due  to  the  'unsafe  traffic  _ondit:;ns  -tat  ermU  oe  created  on 
this  main  highway.  Since  that  time,  nego*ia*i-ns  ive  taken  place 
between  the  Ralph  M.  Parsons  Gomoanv.  'he  'euera.  ighwav  vtnimstra- 
tion  and  the  Arizona  Department  of  Transmit*. i» :  an  -mi meeting  District 
I,  resulting  in  an  acceptable  alternative 

The  attached  copies  of  correspondence  an.:  :raw:n  .  -»:Iect  -he  oresenc 
plan  for  travel  between  the  Ticna  material-  ir-.i  mu  -:-.e  construction 
site  near  Stoval.  As  an  .alternative  *e  •«rrrm-  ...p  -amp  and 
turnout  at  milepost  01  on  eastbound  interstate  a.  -he  ri.ui  now  is  to 
construct  a  temporary  turnoff  it  the  east  memo  •  imp  t  -oe  Mohawk  inter 
change  on  Interstate  3.  Hus  tumou*  -i:;  prov:  ie  g-wwi  .ls-.bilitv  n 
both  directions  along  with  biimj  a  -weai  —'a  :  “'•••  :  r  -Dosed  ingress 

and  egress  will  not  interfere  with  interstate  -ritt.c  inu  ramp  'C"  has 


A{«ONAuTiCS  •  A»OfO«  ventCkt 


HC 


•UAV  r 


|  U«V  »f  A  f',  'S  *t 


A*“  3 


-  ..  A  ■  '•  .1 


APPENDIX  U  (Cont.) 


Deputv  for  Environment  and  Safety  -2-  October  &,  V)~ 


only  a  small  amount  of  traffic  per  Jay  (10  to  IS  vehicles).  The  con¬ 
tractor  plans  to  construct  a  temporary  road  between  the  railroad 
track  and  the  highway  right  of  way  from  this  cumoff  to  the  proposed 
railroad  crossing  at  milepost  t>l .  This  road  and  turnoff  will  facili¬ 
tate  both  east  and  westbound  traffic  between  Yuma  and  the  construction 
site.  Eastbound  traffic  will  exit  the  freeway  at  Tacna  Interchange 
and  travel  east  on  old  U.S.  Highway  80  to  the  proposed  turnoff.  West¬ 
bound  traffic  will  follow  the  same  route  entering  the  freeway  to  Tacna 
Interchange.  Trucks  hauling  gravel  from  the  Tacna  area  'would  not 
travel  on  the  1-3  through  traffic  lanes. 

Advance  warning  signs  'will  be  required  for  traffic  control.  The  free- 
wav  off-ramp  needs  to  be  signed  with  truck  crossing  ahead.  These  signs 
will  start  halfway  down  the  ramp  but  there  will  be  no  signs  placed  on 
the  Interstate. 

It  will  be  necessary  for  the  contractor  to  treat  the  dusty  surface  of 
the  portion  of  the  haul  road  located  opposite  the  Interstate  Highway  8 
test  stop. 

Negotiations  are  currently  underway  between  the  project  contractor  and 
the  Aritona  Department  of  Transportation  District  I  concerning  design 
details  and  Highway  Use  Permit.  The  ADOT  contacts  are  Mr.  Milan  C. 
livesav,  District  I  Engineer  or  Mr.  Ronald  E.  Romley,  District  I  Permit 
and  Encroachment  Supervisor  at  2140  West  Hilton  Avenue,  Phoenix,  Aritona 
8S009,  telephone  (602)  261-2381. 

We  appreciate  the  opportunity  to  review  and  corrment  on  this  Draft  EIS 
and  would  appreciate  receiving  a  copy  of  the  Final  statement  when  it 
becomes  available. 


JED:  ADG: bjw 
Enclosures 


Very  truly  yours, 

OSCAR  T.  LYON1,  JR. 

State  Engineer 

JANES  E.  DORRE,  Manager 
Environmental  Planning  Services 
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20.  The  suggested  changes  have  been  made  in  Section  1. 1.6.1. 
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From: 


Arizona  State  Clearinghouse 
1700  west  Washington  Street, 
Phoenix,  Arizona  35007 


Suit  Application  (4MUdcr  iSAJi 


SEP  20  ‘°?7 


Um  AZ 


77-80-004 

N«M«o«r 


Economic  Sec.  Region  I,  IV 

Mineral  Res. 

Game  Sc  Fish 

Soon  505  Ag.  U  Hort. 

Environmental  Studies 
Archaeological  Research 
Renewable  Natural  Resources 
Center  for  Public  .Affairs 
Emergency  3erv. 

Az  Atomic  Energy  Comm. 

T  ransportation 

Health 

Water 


Thu  projecx  n  referred  :o  you  for  rwtw  ut d  comment.  Pleas*  evaluate  as  to: 


ACRCC 


(l)  the  profnm'f  effect  upon  the  puns  and  programs  of  your  agency 

(7)  the  importance  of  iu  contribution  to  State  and/or  area  wide  goals  and  objectives 

(3)  its  accord  wtth  soy  applicable  law.  order  or  regulation  with  which  you  jte  familiar 

(4)  additional  aotmdemioni 


Bureau  of  Mines 

Land 

Parks 

OEPAD - R .  Kingery 
Library  lc  Archives 


Pens#  return  THIS  FQRH  AilD  0J£  XEROX  COPY  ?Q  th#  no  later  than  17  working  days  'tom  the  date  nottti  aboi 

*!case  contact  the  clearing  house  jf  you  need  further  information  or  additional  time  for  review 


C  So  comment  on  this  project 
□  Proposal  it  supported  u  written 
X Comments  as  indicated  below 


Comments:  (Use  additional  sheets  if  necessary) 

Several  inconsistencies  occur  in  the  comparisons  that  are  made  in  the  second  paragraph 
of  section  1.2. 1.7  ( p . 3 7 ) . 

a)  A  50-mile  visibility  corresponds  to  a  particulate  concentration  of  20-25  ug/m3 . 

b)  A  7-mile  visibility  corresponds  to  a  particulate  concentrat ion  of  around  150  ug/m3. 

c)  A  particulate  concentra  t  ion  of  715  ug/m-3  corresponds  to  a  visibility  of  around  I  uile. 

d)  A  particulate  concent ra t ion  of  2700  ug/m^,  which  is  seldom  ever  measured  except  in 
the  bye"  of  an  "Haboob",  corresponds  to  a  visibility  of  near  zero. 


Reviewer  t  Signature . 


Hue. 


1 


ASSISTANT  O'Bt'TOS 

ahi^ona  -ert  ri  11 

OiV  jt  : 


i  SERVICES 

■_rn  SERVICES 


OCT  •!  \V7 

Daia.— _ _ _ _ 


Telephone  . . 
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21.  The  visibilities  referred  to  in  Section  1.2. 1.7  are  correct  and  are 
based  on  calculations  presented  in  Reference  91.  The  apparent  discrepancy 
may  arise  from  the  use  of  urban  visibility  data  by  the  commentor. 


*' <(&**»•  l#***#-**#**  X.  Hie*:-* 
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R EG  -.fOIOCIST  '  '  ME  I 

'ERE  ENGINEERING.  i.InlOt.GT  .(A  > 


REG  OVlL  ENGINEER  'MA  I  A  i 
REG  gEOLOGIGAL  ENGINEER  AZ  l 


AI.U.S  W  HATMFtt'AV  PhD 
ONE  TYI.ER  ROAD 
HEUMONT  MAaiAE  HI.  EETTS  J I  A 

>(■4*1  IRh-G’l. 


12  October  197? 


Office  of  Secretary  of  the  Air  Force 
Deputy  for  Environment  and  Safety  (SAF/MIQ) 

Washington,  D.  C.  20330 

Subject:  Review  Comments  -  Draft  EIS,  MX  Burled  Thench 
Gentlemen: 

As  a  recipient  of  a  review  copy  of  the  Draft  EIS  for  the  proposed  MX 
Buried  Tent  Trench,  San  Chrlatobal  Valley,  Arizona,  I  have  prepared 
a  set  of  comments.  In  letter  form,  attached  to  this  communication, 
in  addition  to  my  17-year  residence  on  the  Colorado  and  Sonoran  des¬ 
erts,  extensive  travel  in  those  areas,  and  graduate- Level  academic 
training  In  Arizona,  t  am  a  Reserve  Officer  vitally  Interested  In  main¬ 
tenance  of  a  sound  national  defense  posture. 

If  l  may  be  of  future  assistance  in  non- remunerative  public  service. 

I  would  be  pleased  to  review  materials  in  the  fields  of  geology,  geo¬ 
physics.  geomorphology,  surface  hydrology,  and  geotechnical  engi¬ 
neering,  and  to  offer  appropriate  comments  for  use  In  hearings  or 
other  public  arenas.  My  resume  is  attached  for  this  purpose. 


cc:  CPT  Langdon  Kellogg 
SAMSO/MNND 
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REG  GEOLOGIST  .(  A  MT  E  REG  r  -Vll  ENGINEER  <MA  <  A  i 

‘  ERT  ENGINEERING  GEOLOGIST  if  A  l  REG  GEOLOGICAL  ENGINEER  '  U  I 


ALLEN  W  HATHEWAY  Ph  D 
ONE  TYLER  ROAO 
BELMONT  M.A*v\(  Ml  SETTS  Oil** 

i6i-)  tw  u:< 


12  October  1977 


Office  of  the  Secretary  of  the  Air  Force 
Deputy  for  Environments  end  Safety  (SAF/MIC) 

Washington,  DC  20330 

Subject:  Review  Comments  -  Draft  EIS,  MX  Burled  Trench 
Gentlemen: 


As  a  17-year  resident  of  the  Colorado  and  Sonoran  Deserts,  and  Arizona  edu¬ 
cated,  I  have  been  following  the  MX  test  projects  with  great  interest.  Ac¬ 
cordingly,  I  wrote  to  CPT  Langdon  Kellog,  at  Norton  A  FB,  requesting  a  copy 
of  the  present  Draft  EIS  concerning  the  MX  Buried  Trench  Construction  and 
Teat  Project.  I  have  enjoyed  reading  this  document  and  am  herein  offering 
comments,  based  on  my  areas  of  professional  expertise,  for  your  considera¬ 
tion  and  use  In  whatever  fashion  you  may  deem  most  appropriate. 


General  Comment:  The  Draft  EIS  Is  generally  of  superior  quality  In  terms  of 
content,  coverage,  and  presentation,  than  many  other  Federally-sponsored 
Statements  that  I  have  personally  reviewed.  Within  those  areas  d  my  exper¬ 
tise,  I  would  say  that  sufficient  research  and  field  explorations  have  been  ac¬ 
complished  to  support  the  conclusions  presented  In  the  Statement. 


Figures  3  and  5:  Should  not  the  Approximate  Alignment  of  Long  Trench  ex¬ 
tend  to  the  left  edge  of  Figure  5?  Such  is  indicated  by  comparison  with  the 
Field  of  View  shown  on  Figure  3. 


Z2 


1. 1.  7,  2):  Reference  is  made  to  ”...  the  need  to  rtp  or  blast  hard  deposits 
...  ,  yet  no  data  are  contained  in  discussions  to  support  the  presence  of 
such  material:  presumed  to  be  caliche. 


1. 1. 7.  5):  (t  would  be  appropriate  to  Include  a  sentence  In  explanation  of  the 
reasoa  for  choosing  90  percent  Proctor  density.  I  presume  that  this  is  so 
that  the  replaced  adjacent  excavation  materials  will  provide  adequate  sup¬ 
port  for  the  tunnel,  rather  than  attempt  to  duplicate  in-situ  soil  density. 


23 


1. 1. 7.  S|:  Reference  should  be  made  to  the  fact  that  the  alignment  has  been 
carefully  selected  so  as  to  make  a  minimal  Impact  on  arroyoa.  Figure  14 
shows  that  only  three  such  features  are  actually  traversed  by  the  alignment 


24 
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Office  of  the  Secretary  of  the  ALr  Force  2  12  October  1977 


However,  Figure  14  also  depicts  near  Incidence  of  the  alignment  (possibly 
within  the  100-m  disturbed  zone)  to  several  other  arroyos  at  or  near  meas¬ 
ured  channel  cross  sections  2,  3,  3a,  3b,  10.  15,  and  19.  Plans  may  have 
to  include  modification  of  the  construction  use  of  the  proposed  disturbed 
zone  so  as  not  to  impact  the  near  bank  of  the  adjacent  arroyo. 

1. 1.  7. 8):  Critics  may  ask  for  Insurance  that  the  top  layer  of  rocks"  will 
be  stockpiled  during  excavation  and  spread  later  over  the  final  graded  com¬ 
paction  surface.  This  action  would  appear  necessary  to  me,  but  also  com¬ 
plicated  In  nature  of  placement,  although  no  specification  Is  mentioned  for 
compaction  control  (In  terms  of  Proctor  density)  of  the  final  placement  of 
spoil  along  the  trench  alignment. 


^  . 
(c  out) 


25 


3. 1.  1,  par.  2  of  p,  72:  it  appears  that  a  word  may  be  mtsslng  from  the 
text;  should  the  sentence  read  '...some  development  of  erosion  washes...  '? 


2U> 


4.4.1,  p.  97;  In  reference  to  Fort  Irwin,  California.  I  believe  that  this 
post  is  still  an  active  Army  installation.  I  would  also  question  the  fact  that 
there  Is  indeed  a  "high  probability  of  rock  near  the  surface  '  that  would  have 
to  be  excavated.  The  main  disadvantage  of  using  the  Fort  Irwin  Reservation 
would  be  the  fact  that  it  is  highly  compartimentalized  by  topography  and  the 
resulting  long  and  relatively  narrow  valleys  are  the  scene  of  fairly  high- 
denslty  armored  vehicle  traffic  during  the  summer  military  training  season 
and  less  frequently  during  larger  springtime  combined  services  exercises. 


In  my  opinion,  the  EIS,  at  this  point,  has  successfully  demonstrated  a  least- 
impact  concept  of  land  utilization  for  the  test  trench  through  careful  consider¬ 
ation  of  governing  geological  factors.  If  certain  outstanding  questions.  In¬ 
cluding  those  mentioned  above,  are  treated  in  the  final  EIS,  I  would  predict 
timely  approval  for  construction. 


Your 


OPT  Langdon  Kellogg 
SAMSO/MNNO 
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22.  The  angle  of  view  shown  on  Figure  3  for  Figure  3  is  slightly  more 
acute  than  it  should  be. 

23.  Compaction  to  90  percent  Proctor  density  is  used  to  provide 
adequate  support  for  the  buried  trench. 

24.  Care  has  been  taken  to  minimize  crossing  of  arroyos.  All  arroyos 
disturbed  by  construction  will  be  restored  to  their  preexisting  condition 
when  feasible,  to  prevent  blocking  of  permanent  drainage  systems  (see 
Sections  3.1.1,  and  3.1.2,  and  5.4). 

25.  Where  areas  of  varnished  desert  pavement  are  disturbed  during 
construction,  the  surface  layer  of  rocks  will  be  stockpiled  and  spread 
evenly  over  the  surface  following  backfilling. 

26.  This  nas  been  corrected. 
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UNITED  STATES 

DEPARTMENT  OF  THE  INTERIOR 

FISH  AND  WILDLIFE  SERVICE 

pc st  orncE  aox  1306 
ALSUOUESGUC.  *CV  MEXICO  87103 

October  21,  197T 


Hr.  R.  0 .  Roig,  Chief 
Environment*!  Protection  Office 
Directorate  of  Civil  Engineering 

Headquarters  Space  and  Missile  Systems  Organization 
Los  Angeles  Air  Force  Station 
P.  0.  Box  92960,  Worldway  Postal  Center 
Los  Angeles,  California  90009 

Dear  Mr.  Roiq: 

This  responds  to  your  letter  of  July  197  ~  m  wmch  you  formally  zsz-iitji 
initiation  of  Section  7  Consultation,  pursuant  to  t.ne  Endangered  species 
Act  of  1973,  for  the  USAF  in  regard  to  the  proposed  cons  truce  .ion  ant 
operation  of  a  new  IC3M  system  located  on  cne  Luke  Air  Force  Range  ir 
Arizona . 


As  you  are  aware,  the  endangered  species  of  concern  is  the  Sonoran 
prong  no  rn  (Antilocaora  americana  sonorier.sis ;  of  whicn  probably  no  more 
than  50  to  60  exist  in  the  United  States  today.  Due  to  the  desert 
environment  and  habitat  changes  oy  man  over  the  last  100  years  or  so,  prong¬ 
horn  numbers  have  dwindled  and  tnese  remaining  animals  are  forced  to  range 
over  a  rather  vast  area  ir.  order  to  maintain  themselves .  Although  tne 
Caoeza  Pneta  National  Wildlife  Refuge  is  the  primary  use  area  for  these 
remaining  pronghorns ,  they,  at  times,  utilize  the  Luke  Air  Force  Range  and 
other  lands  adjacent  to  the  Refuge. 


The  Air  Force  is  proposing  to  do  certain  work  of  an  experimental  nature 
involving  underground  tunnels  wmen  will  nouse  mobile  ICStf's.  In  order 
to  establish  this  system  ::  ;s  necessary  to  tarry  out  related  construction 
and  maintenance  work  associated  with  me  program.  This  is  being  done  in 
an  area  of  Luke  Air  .rorce  flange  which  nas  nad  lizzie  direct  human  intrusion 
or  land  modification  for  some  time.  It  is  our  understanding  that  the 
project  area  will  be  located  m  and  confined  to  the  San  Criszooal  valley 
south  of  Interstate  80.  This  area  -s  a  part  of  a  larger  geographical  area 
which  has  been  recommended  for  designation  as  "Critical  Habitat"  under 
Section  7  of  the  Endangered  Species  Act  zf  i97  3  oy  z he  Sonoran  Pronghorn 
flecovery  Team.  This  reccrrter.da  non  is  currently  under  biological  evaluation 
by  cooperating  agencies,  both  State  and  Federal,  prior  to  any  formal 
submission  and  recommendation  to  Washington .  Critical  habitat  for  a  species 

^  <SL 
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15  cAac  area  deemed  necessary  for  both  the  maintenance  and  the  recovery 
of  a  listed  species.  Although  designation  of  an  area  as  critical  habitat 
dees  not  preclude  other  activities  within  the  designated  area,  it  does 
serve  as  a  cautionary  warning  to  all  Federal  agencies  to  carefully  review 
and  evaluate  any  activities  wr.icr.  tney  .tay  propose  or  support  within  an 
area  so  designated  to  assure  that  tnese  actions  do  not  adversely  modify 
this  nabitaz  or,  more  directly ,  jeopardize  the  species. 

Ir.  assisting  the  Air  Force  in  evaluating  tne  possible  impacts  of  their 
proposed  experimental  XX  X.issile  pro;ecc,  we  have  asked  the  Recovery  Team 
for  their  biological  opinions  regarding  the  probable  impacts  on  the  prong¬ 
horn  and  its  habitat  as  related  to  your  proposal.  In  addition,  we  have 
carefully  evaluated  your  agency ' s  draft  IIS  and  other  pertinent  data 
regarding  the  pronghorn  and  tne  area  in  guascion. 

Based  on  this  evaluation  it  is  our  oiological  opinion  that  the  project 
proposed  by  tne  Air  Force  on  Luxe  Air  Force  Range  will  not  adversely  modify 
habitat  critical  to  the  survi va.  of  the  Sonoran  prong  no rn  nor  will  it 
jeopardize  tne  continued  existence  of  this  species  provided  the  project  and 
it s  various  supporting  systems  me  activities  are  confined  to  that  area  of 
the  San  Cristobal  and  ‘lonawk  Valleys  as  identified  on  the  enclosed  maps 
as  well  as  in  discussions  and  meetings  oetweer.  Air  Force  representatives 
and  representatives  of  tne  Fisr.  and  Wildlife  Service  and  Arizona  Game  and 
Fisn  Department  ootn  in  luma,  Arizona,  and  our  Albuquerque  Regional  Office. 

As  you  are  aware,  concern  was  raised  on  the  part  of  the  Fish  and  Wildlife 
Service  at  an  earlier  sate  in  regard  to  tne  project’s  initial  exploratory 
work  outside  of  the  aczua .  current  project  site.  This  was  work  of  a 
hydrologic  and  geophysical  nature  wr.zcn  coo*  place  during  the  summer  monies 
m  areas  of  documented  prongnorn  use.  Our  concern  was  that  pozentia i  stress 
zould  have  been  put  or.  tne  pror.cnorns  at  this  critical  period  when  they  may 
oe  . east  resistant  to  azi-t^zr.al  ziszuzoa.nce- induced  stress.  Subsequent 
meetings  oetweer.  cur  :ss*s:::  i  representatives  settled  this  particular 
concern  . 


In  keeping  with  the  intent  of  Section  7  of  tne  Endangered  Species  Act ,  it 
is  our  biological  opinion  znaz  your  project  will  not  adversely  affect  the 
pronghorn  or  i zs  essentia,  r.acitaz  provided  tne  following  recommendations 
are  adhered  to: 

1.  Confine  project  activities  zo  znaz  area  south  of  Interstate  30  within 
the  San  Cristobal  Valley  delineated  as  Unit  A  on  the  enclosed  map. 

2.  Confine  all  associated  project  support  activities  zo  that  area  south 
of  Interstate  30  m  the  r.onawn  Valley  delineated  as  Um  t  A  on  the 
enclosed  map. 

2.  Since  zo wr.ship  corners  are  in  ciace,  we  recormend  that  z he  Air  force 
delineate ,  zhrougn  c-zeeu  isui_  markers,  tne  area  boundaries  within 
both  the  San  Zriszooc _  and  r.or.awx  Va+uays. 
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The  east  boundary  of  Unit  A  m  Mohawk  Valla y  is  a  wall  c ravalad 
road  while  the  west  and  south  boundary  follows  section  lines.  Unit 
A  in  the  San  Cristobal  Valley  runs  from  Dateland  to  a  point  on  the 
northwest  point  of  the  Aquila  fountains .  A  survey  line  from  the 
Aquila  point  westward  could  be  run  to  the  point  in  the  :iohawk 
Hou r.tam  ridge  as  shown  on  the  map.  The  Mohawk  Mountain  crest  and 
Interstate  30  form  the  west  and  north  boundary. 

Identifying  the  delineated  Unit  A  (21  through  visual  ground  markers 
may  help  prevent  unnecessary  problems  in  the  future. 

The  areas  delineated  as  Unit  3  are  critical  and  actions  which  would 
modify  habitat  or  disturb  pronghorns  wizhin  this  delineated  area 
should  be  avoided.  Units  D  and  C  are  also  considered  essential 
habitat  for  the  pronghorn  although  use  in  present  years  has  been  less 
in  Unit  3. 

The  entire  area  delineated  on  zne  attached  map  in  double  lines  has  been 
recommended  by  the  Recovery  Tear  to  oe  designated  as  Critical  Habitat  for 
zne  Sonoran  pronghorn. . 

If  the  Air  Force  is  able  zo  meet  znese  recomendations  iz  is  our  belief 
zhac  your  project  will  net  jeopardize  zne  continued  existence  of  the 
Sonoran  pronghorn  or  adversely  modify  its  essential  habitat.  If  these 
recommendations  cannot  oe  followed  we  ask  that  you  so  inform  us  of  zne 
specific  problems  and  any  alternatives  you  may  wish  to  suggest,  we  will  ' 
than  atzampc  zo  find  a  satisfactory  solution  and  continue  Section  7  Consul¬ 
tation. 


Sincerely  yours. 


Regional  Direczor  >/ 


Enclosure 
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UNITED  STATES  ENVIRONMENTAL  PROTECTION  AGENCY 

REGION  -X 

lOO  CALIFORNIA  STREET 
SAN  FRANCISCO  CALIFORNIA  94  111 


Captain  Langdon  Kellogg 

MX  Environmental  Project  Officer 

SAMSO/MNND 

Norton  AFB ,  CA  92409 
Dear  Captain  Kellogg: 


SEP  1  9  1977 


Thank  you  for  invi,  t-jng  epa's  participation  ir.  the  Air  Perec 1  z 
briefing  last  week  on  the  fix  project  proposed  in  Southern 
AZ .  This  office  has  received  and  reviewed  the  draft  environ¬ 
mental  statement  prepared  for  this  project  and  found  it  a 
clear,  consise  document  with  easily  understood  graphics. 

Our  formal  comments  will  be  forthcoming  soon. 


It  is  the  policy  of  EPA  Region  IX  to  effect  pre-EIS  liaison 
with  agencies  proposing  projects  which  may  be  environmentally 
deunaging,  or  controversial  on  environmental  grounds.  Since  the 
MX  project  EIS  is  the  first  in  a  series  of  four,  we  would  ask 
that  you  continue  to  keep  us  informed  of  your  progress  through 
the  next  three  projects.  We  would  be  happy  to  give  you  our 
input  well  before  the  draft  EISs  are  published. 

Again,  thank  you  for  the  MX  EIS  briefing.  I  look  forward 
to  working  with  you  again. 


Sincerely, 

--■<  * 

Patricia  Sanderson 
EIS  Coordinator 


Port 


cc:  Phil  Lammi,  USAF 
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UNITED  STATES  ENVIRONMENTAL  PROTECTION  AGENCY 

.  REGION  IX 

lOO  CALIFORNIA  STREET 
SAN  FRANC. SCO  CALIFORNIA  R4  I  I  I 


Q-UAF-K10002-AZ 

Langdon  Kellogg,  Captain 
Air  Force  Systems  Commard 
SAMSO/VNND 

Norton  Air  Force  Base  CA  92409 


OCT  1  3  1977 


Dear  Captain  Kellogg: 


The  Tnvironmental  Protection  Agency  has  received  and  re¬ 
viewed  the  draft  environmental  statement  for  the  3uried 


Trench  Construction  and  Test  Project. 


EPA's  comments  on  the  draft  environmental  statement  have 
been  classified  as  Category  LO-l.  Definitions  of  the  categories 
are  provided  on  the  enclosure.  The  classification  and  the 
date  of  SPA' 3  comments  will  be  published  in  the  Federal 
?  iqister  in  accordance  with  our  responsibility  to  inform  the 
public  of  our  views  on  proposed  Federal  actions  under  Section 
309  of  the  Clean  Air  Act.  Our  procedure  is  to  categorize 
our  comments  on  both  the  environmental  consequences  of  the 
proposed  action  and  the  adequacy  of  the  environmental 
statement. 


EPA  appreciates  the  opportunity  to  comment  on  this  draft 
environmental  statement  and  requests  one  copy  of  the  final 
environmental  statement  when  available. 


David  L.  Calkins,  Director 
Office  of  External  Relations 


Enclosure 

cc:  Council  on  Environmental  Quality 
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EIS  CATEGORY  COOES 


Environ—  ntal  Impact  of  the  Action 
LO--Lack  of  Objections 

EPA  has  no  objection  to  the  proposed  action  as  described  in  the  draft 
iapect  statement;  or  suggests  only  minor  changes  in  the  proposed  action. 

ER— Environmental  Reservations 

EPA  has  reservations  concerning  the  environmental  effects  of  certain 
aspects  of  the  proposed  action.  EPA  believes  that  further  study  of 
suggested  alternatives  or  modifications  is  required  and  has  asked  the 
originating  Fedaral  agency  to  reassess  these  aspects. 

EU— Environmentally  Unsatisfactory 

EPA  believes  that  the  proposed  action  is  unsatisfactory  because  of  its 
potentially  harmful  effect  on  the  environment.  Furthermore,  the  Agency 
believes  that  tha  potential  safeguards  which  might  be  utilized  may  not 
adequately  protect  the  environment  from  hazards  arising  from  this  action. 
TTie  Agency  recmatends  that  alternatives  to  the  action  be  analyzed  further 
(including  the  possibility  of  no  action  at  all) . 

Adequacy  of  the  Impact  Statement 

Category  1 — Adequate 

The  draft  impact  statement  adequately  sets  forth  the  environmental 
impact  of  the  proposed  project  or  action  as  well  as  alternatives  rea¬ 
sonably  available  to  the  project  or  action. 

Category  2— Insuff icient  Information 

EPA  believes  that  the  draft  impact  statement  does  not  contain  suffi¬ 
cient  information  to  assess  fully  the  environmental  impact  of  the  pro¬ 
posed  project  or  action.  However,  from  the  information  submitted,  the 
Agency  is  able  to  make  a  preliminary  determination  of  the  impact  on 
the  environment.  EPA  has  requested  that  the  originator  provide  the 
information  that  was  not  included  m  the  draft  statement. 

Category  3-- Inadequate 

EPA  believes  that  the  draft  impact  statement  does  not  adequately  assess 
the  environmental  impact  of  the  proposed  project  or  action,  or  that  the 
statement  inadequately  analyzes  reasonably  available  alternatives.  The 
Agency  has  requested  more  information  and  analysis  concerning  the  poten¬ 
tial  environmental  hazards  and  has  asked  that  substantial  revision  be 
made  to  the  impact  statement. 

If  a  draft  impact  statement  is  assigned  a  Category  3,  no  rating  will  be 
made  of  the  project  or  action,  since  a  basis  does  not  generally  exist  on 
which  to  make  such  a  determination. 


iOO  lo  .*'»*  Ad r-  *  an  Bldq  M  t  $  Jfd  Aven„-  PHoen*  A i-ran*  S5Q03 


September  12,  19?? 


Joe  D.  Me is 

Deputy  Assistant  Secretary 
! Installations) 

Department  of  the  Air  Forte 
Washington,  D.C.  20530 


Dear  Mr.  Me  is: 

After  reviewing  the  Environmental  Impact  Statement  for  the  proposed  MX 
Buried  French  and  8uriel  Contract,  we  have  determined  that  it  would  not 
impact  Maricopa  County  The  proposed  Construction  is  approximately  50 
miles  from  any  community  in  Maricopa  Countv  (Sentinel)  and  approximately 
30  miles  from  Cila  Bend.  Lands  within  this  area  are  predominantly  coned 
Rural -J3  with  R-5  and  commercial  around  Sentinel  and  remains  in  its 
natural  desert  state. 


Sincerely , 

Don  E  McDaniel,  Jr. 
Planning  Director 


Frank  A.  Schuma 
Principal  Planner 
Advance  Planning  Division 

FAS : cr 

cc :  Bob  Bartel,  County  Manager's  Office 
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OEPARTMCNT  OF  TRANSPORTATION 

f EOf ft AL  AVIATION  AOMINISTf  AflON 


Anjima 


i't.ih'  "..util  Di-jr.U  !:::i  ::: 


October  17,  1977 
Department  of  ch«  Air  Force 

Space  and  Hlsalla  Systems  Organization  (AFSC) 

Norton  Air  Force  Base,  California  92909 

Re:  Conatruction  of  MX  Teat  Project 

Dear  Sira: 

The  Arizona  Stata  Land  Department  appreciate!  the  opportunity  to  review 
the  proposed  MX  Buried  Trench  and  Conatruction  Project  to  be  constructed 
in  Tuna  County,  Arizona. 

The  Environmental  Impact  Statement  and  the  briefing  on  the  project  mentioned 
the  possibility  that  a  water  well  may  be  drilled  near  the  Stovall  Air  Field 
to  provide  water  for  the  project. 

The  Ground  Hater  Code  for  the  State  of  Arizona  requires  chat  a  Notice  of 
Intention  to  Drill  be  consisted  and  filed  with  the  Water  Division,  State 
Land  Department,  prior  Co  the  drilling  of  a  well.  If  a  mil  is  to  be 
drilled  on  the  subject  test  project,  it  will  therefore  be  necessary  to 
submit  the  enclosed  Notice  of  Intention  to  Drill  form  to  the  Land  Department. 

If  you  have  any  questions,  please  do  not  hesitate  to  contact  the  department, 
(602)  271-4625. 

Sincerely, 

Andrew  L.  Bettwy 
State  Land  Commissioner 

</  K.  v*-'- -► >— 

Kelly -'ll.  Johnson,  Administrator 
Office  of  Natural  Resource  Conservation 

ALB:KRJ:nk 
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federal  assistance 


t  Typa  Oi  O  Praap&iCMtion 
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Aopficant'i 
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a.  Mumoat 

t 

°  “*9*77  0  8 

1  7 

Year  Month 

4a 

Syt*  '  J  Numwi 

f^r'AZ  77-30  -  0040 


0  Notification  Of  Intent  (Opt.)  I  Leave  0  PTT^ToTT 
□  RtportOf  Act.on  [**»*  UU1  ^  ' 


Y  ear  month  Jav 

ST/ 09/ 2  0 


Department  of  the  Air  Force 
Office  of  the  Secretary  of  the  AF 


4.  Lag*!  Applicant/ flaooiant 

a  Applicant  Mama 
b  Otqaouaoon  Un»f 
c.  Straat/P  ◦.  Boo 
d  Cttv  •  County 

t.  siat*  Washington  D.  C. 4  z>oCod*  20330 

n  Contact  p*r»on  Deputy  for  Environment  and  Safety 

/ Same  A  telephone  no.  I 


of  Defense 


7  till*  and  daacripiion  ol  applicant  »  proiaet 

The  MX:  Buried  Trench  Construction  and  Test 
ftrojcctT  The  U.S.  Air  Force  proposes  to  (Tons duct 


8  Typa  of  aool>cant/racK>«*nt 


-sections  of  .underground  tunnel  in  San  Cristobal 
Valley  on  Luke  Air  Force  Range  in  Yuma  County. 

?oro&%ze 

protective  structures  for  mobile,  land  basea  Inter 
continental  Ballistic  MilUle  (ICBM)  System. 


C  -  Otc 

3-Cow"  »v 
«  -Cl* 


4ci»Q"  a 


Spectlv, 


Federal _ 

Enter  appropriate  lent'  ikJ  I 


,9  Typa  ol  M«t«t*ne* 

A-8a»ic  Grant  0  —  iniuranca 

8- SuDotamantai  Grant  £  -  Qtnar  - 

;  C  -  Loan  _ Enter  appropriate  let  ten  V  11  e  I 


13.  Propoaad  Funding 


*«  iSa/nesol  cutes,  counties.  states. etc. J\  11  Eitimatad  numoar  >  12.  Typa  of  application 

°f  PV100*  j  A -Navy  C  --  Bavmon  g  -  Augmentation 

0#fwfl<in9  I9-Ranamal  0- Continuation  , 

Enter  appropriate  letter  fp] 


San  Cristobal  Valley,  Yuma  CoKinty 


14. 


Oictricti  Of 


Faoorat  I  S 


b 

I 

ool 

c 

Star.  1 

°o| 

a 

Local  i 

oa 

• 

Othar  | 

i 

ooi 

f 

Total  |  t 

_i _ 

00 

ooi  •  Applicant 

Multi. 


15.  Typa  of  chanp*  f-'nr  I  2c  -jr  I  ’f 

F  -Otnar  Specify 


Oata  Year  month  da  v 
19 _ 


_ 0i_ 

17  Prp^et 


A-  mcraaaa  Ooi'art 
8-  □acrtaaa  Doiiart 
C  -  tncraaia  Ouration 
“ *  0-0*cr*a«a  Ouranon 
6 -Compilation 


Enter  appro- 
prwte  intent! 


Year  month  date  j  19.  Exitting  fadaral  identification  numpar 


20.  Factors!  agawcv  to  raoanra  raquaat  (Same,  city  state,  zip  code) 

Dept,  of  Defense,  U.S.  Air  Force 


CY*»  Q*<> 


22.  >  a.  To  tht  oatt  o»  my  «nowi*<}q*  a«d  1 

I  oatia*  data  .n  »nu  oraaoot>canon/ 
l  aoobcatton  am  rrua  any  corract.  :n*  | 
Applicant  (  documant  h**  oaan  ouiy  autnontad  j 
Candtaa  [  by  ih*  govarn.ng  oodv  o»  tnt  aoon 
That  >  <2ant  and  rh*  aooncam  M,n  comoiy 
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ttinunct  t  aoorovad 


b  if  'tuuirad  Oy  OM8  Circular  A-95  thu  aooxcation  «v#»  tuOmiitaa  Vo  Response 

iHirtuant  to  mttructiont  tnarain,  to  aooroonat#  ciaarmgnou*#*  ana  response  attached 

»H  r**oon*at  are  attacn*d 

in  K.  .  a  .  —■  G  2 

121  L.  .  Z.  7<T  C 

.31  G  □ 


23.  ia  Tyood  nama  and  t'tia 

|  b  Signature 

|  c  Oat*  ngn*d 

Cn'tifying 

tativo 

1 

19 

2S.  Organisational  Unit 


I  27.  Admimttrativ*  offic# 


31  Action  taM  an 
0*  Awardtd 
0b  ®*|#<t*a 
L  „c  Ratumao  »or 
amandmant 
Qd  Oofarrad 

;  3*  indrawn 


i  30.  Fadaral  yam 
idantification 


32.  Funding 

Year  met  nth  Ja  i 

34.  'tear  month  jav 

Starting 
.daf  19 

a  P  «d*rat  $ 

00 

33.  Action  data  19 

o  Aoohcant  ^ 

00 

35.  Contact  far  additional  information 

38.  ^ror  monrn  ja\ 

•  Ending 

data  >  9 

Slat#  1 

30 

■  Vamp  and  telephone  <n imher’ 

d  Local 

00 

!  37  Ramarka  addad 

«  Orn*r  1 

00 

]  Qf«  Qmo 

f  Total  i  S 

00 

3t 

Pad. 

A— 96  action 


;a  in  taking  aOova  action  any  commami  racaivad  from  ciaarmy 
jhouaa*  nara  conooorad  i*  apancy  maoonia  n  du#  undar  orovivomj 
'Of  Part  1  OMs  Crcuiar  A-95  t  naa  oaan  or  oamq  mada 


o  P*oarat  Aqancy  A  95  Official 
Vamp  jnd  telephone  nu mhen 


Siandarr)  Form  424  Paga  i  >  10-75J 
Federal  Manatement  Circular  '4-  ? 
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aa  coM?'.rrs3 


l  VISING  ^GgNC 


Rninwr  i  Sitnaa 


T«f«phon*. — i£Z/z££'Lx 


A- 6  2 


A-6  3 


FORM  TO  3» 


>MH£T£; 


aGSMC*! 


TO 


Michael  A.  Ramnes,  Director 
Arizona  State  Parks  Board 
1638  W.  Mams  Ftoon-.  109 
Phoenix.  Arizona  95007 


(aaauAtf  iSAiJ 

S£P  IQ  \ 27? 


77-80-004: 

Nune« 


From:  Arizona  Star*  Clearinghouse 

1700  West  Washington  Street,  ?oca  505 
?hoemx,  Arizona  35CC? 


This  project  is.  referred  co  you  for  review  rod  comment.  7!*&m  evaluate  is  to: 

(1)  'dm  proynm'i  effect  ipon  the  pirns  rod  programs  ot  your  lftncy 

(I)  die  importance  of  its  aoittnbuaaa  u»  State  rod /or  ireeww*  (Olii  rod  objectives 

(3)  :a  accord  with  any  applicable  law,  order  or  regulation  «nh  which  you  are  familiar 

(4)  additional  caoadendaas 


Economic  Sec.  Region  I,  IV 

Mineral  Rea . 

Game  it  Fish 
Ag.  k  Hort. 

Environmental  Studies 
Archaeological  Research 
Renewable  Natural  Resources 
Center  for  Public  Affairs 
Emergency  Serv. 

An  Atomic  Energy  Comm. 

T  ranapo  rtadon 
Health 
Water 
ACRCC 

Bureau  of  Mines 

Land 

Parks 

OEP.AD-R.  Xlngery 
Library  ic  Archives 


P*au»  mrora  >HIS  rQRM  ANQ  ONE  XcRQX  '-.uPV  .q  tJl||  no  Liter  :hsn  1  7  WOTkl  HQ  days  from  the  date  no  tod  lOov*. 

Pease  contact  the  dmnn*hou*e  J  you  seed  further  jiformsoon  or  additional  time  for  review. 


&*oc 


>  comment  on  this  project 
G  Proposal  is  nrpporxed  as  *ntten 
G  Commema  u  indicated  below 


Comments:  'Uje  additional  sheets  J  necessary) 


Reviewer  \  Signature. _  _ _ _  p»u-  3/.  'L.Ujll - 

. &.J\ _ . .  *  Telephone-.  ..22i 4114 


-6 


F OHM  TO  IS  CpMPLSTEO  *V  lEVlS^NO  *G£VC 


1 


TO 


-Marguerite  3.  Cooley,  Dir. 
Department  of  Library  Archives 
Capitol  3 ui id iag,  Third  Floor 
Phoenix,  Arizona  35007 


F 


La  Appucauoa  laaouArt  ■  5  Ai! 


SEP  20-377 


AZ 


77-80-004^ 


Arizona  State  Clearinghouse 

1700  West  Washington  Street,  Peon  5C5 

Phoenix,  Arizona  35007 


TTu*  pra]*cz  i*  nfcm d  to  you  Tor  ?iw  ind  amnH  mUtuta  u  :o: 

(l)  Uw  ptofjam'i  effect  opon  (In  plana  ind  prosams  of  your  n«ncy 
(7)  ’-It*  unerase*  of  iu  cnntnbuoon  to  Suu  uid/or  lmw^a  fo&is  irtl  oO^»ccv« 
(3)  to  accord  vuS  any  ipplkaOia  Law,  order  or  rcfnUooa  mth  vtacH  you  irv  familia/ 
^4)  iddioooni  oottacUrmnom 


Economic  Sec.  Region  I,  IV 

Mineral  Res. 

Game  4c  Fish 
Ag.  4r  Hort. 

Environmental  Studies 
Archaeological  Research 
Renewable  Natural  Resources 
Center  for  Public  Affairs 
Emergency  Serv. 

Az  Atomic  Energy  Comm. 

T  ransportation 
Health 
Water 
ACRCC 

3ureau  of  Mines 

Land 

Parks 

CEPAD-R.  Kingery 
Library  4c  Archives 


INCY 


Mr.  Fr^nk  Servin,  Fxec.  Dir. 
District  IV  Council  of  Gov’ts 
377  South  Main  St. ,  Room  202 
Yuma,  Arizona  35364 

Arizona  State  Clearinghouse 
1700  West  Washington  Street,  .Roc 
Phoenix,  Arizona  35007 


$l«l«  ATptiCaiOrt  .'d«fU4«*  SAJ) 


:o  :97? 


Tha  project  is  .tfmni  :o  you  for  nm« w  uid  comment.  Please  miiute  as  to: 

(1)  Urn  profram'i  affect  upoo  Uw  plana  and  pro  trams  of  your  n«ney 

(7)  ;fte  importance  of  :ts  contnbuoon  to  Sute  and/or  arcaende  (oiii  and  objectives 

(3)  id  accord  wiifi  any  ippUcabi-  aw,  order  or  rsfuUaon  wrtb  wtucii  you  ire  familiar 

(4)  additional  consul  era  coos 


77-80-01 

Region  I,  IV 


Economic  Sec.  Region 

Mineral  Res. 

Game  U  Fish 
Ag.  it  Hort. 

Environmental  Studies 
Archaeological  Research 
Renewable  Natural  Resources 
Center  for  Public  .Affairs 
Emergency  Serv. 

Az  Atomic  Energy  Comm. 

T  ransnortation 
Health’ 

W  ater 
ACRCC 

Bureau  of  Mines 

Land 

Parks 

OEPAD-R.  Kingery 
Library  &  Archives 


neua  rerun*  >  H I S  rCPl'1  AMO  £N£  Xc.3QX  CwP/  ro  .>>c  deannvtoum  no  later  :.“ua  17  wOrkinfl  d&/S  bom  ifte  data  noted  aoove. 
foM  contact  1 He  cimnnsHouae  if  you  seed  fwtiier  Jtfortniuon  or  additional  tune  for  rm«w. 

C  No  comment  on  (Jus  project 
5T  Propose/  is  wppored  u  written 
'  C  Comments  as  indicated  below 


CQKM  TO  Bg  CQXyygTEO  <£VT EWTVG  +GgSCr 


T> 


From: 


Or .  James  8ecker 
Cencer  for  Public  Affairs 
Arizona  State  t/niversicy 
Tempe,  Arizona  85281 


Arizona  State  Clearinghouse 
1700  Weart  Washington  S treat, 
Phoenix.  Arizona  8SQ07 


hi  14  Kuo*  (4 mnAm  tSAi) 

SIP  20  377  _  „  ^  77-80-0040 

Economic  Sec.  Region  I,  rv 

Mineral  Res. 

Game  4c  Fish 
^  Ag.  4c  Hort. 

Environmental  Studies 
Archaeological  Research 
Renewable  Natural  Resources 
Canter  for  Public  Affairs 


Thu  project  i*  nftnvd  to  you  foe  rtnn»  tad  comment.  ?t«M  aviJutta  41  to: 


Emergency  Serv. 

Az  Atomic  Energy  Comm. 

T  ransportation 

Health 

Water 

ACRCC 


(D  d**  program'*  effact  upon  Ola  plana  and  pragmas  of  your  agency 
(2)  the  unpo route*  of  iti  oontnbudoo  to  State  ind/or  arwwide  fotii  and  objects** 
D)  in  aeaonl  with  any  applicable  law,  order  or  regulation  with  which  you  in  familiar 
(4)  cotmdenootu 


Bureau  of  Mines 

Land 

Parks 

OEP.AD-R.  Kingery 
Library  4c  Archives 


rtnni  ^rllS  FORM  ANQ  ONE  XEROX  COPY  to  tha  dnnnifloli»«  no  ut«  than  17  working  days  &o«"  the  <j«e  no  tad 

FTa am  contact  the  dmxmgbouM  if  you  need  farther  information  or  addirional  lima  for  rmta. 


Q  So  comment  00  thu  project 
□  Propomi  u  uipportad  u  written 
ac  Gammenu  u  indicated  below 


Comm«o:  OH.  uld.do.ri  Ih«n  J  If  thio  proj*ct  la  conducted  with  tha  kind  of 

•urir ©omental  sensitivity  which  the  US  Kilitary  can  bring 
to  the  effort,  it  should  be  en  acceptable  disturbance. 


»  Signature. < 


fhrji  U  jZ^ 


Ori.  ±  t£ZL _ 

Telephone  .  X _ 


A-67 


FQ3M 


:>r.  ( 

•  r 1 7 o 1 1 a  it  uc  V  i\ 


S<« m  :utLi(  SaJ’ 


Fro'n  Arircna  State  Clearinghouse 

1700  West  Washington  Street,  ?con  505 
Phoenxx,  Arizona  35007 


Tin  protect  j  rexei-red  ;q  you  for  review  *nd  u 


comment.  /lease  e^iiuatc  44  io: 


(1)  the  protram  1  effect  apon  tit#  ?Uns  and  programs  ot  your  nercy 

(2)  the  importance  ot  :(S  eontriQuuoo  to  State  and/or  irtawide  joais  and  oOjtctivej 

(3)  ia  accord  ••vith  say  ippli  cable  law.  order  or  regulation  with  which  you  tr*  familiar 
(•*)  jddrnoiul  consdenuons 


Economic  Sec.  Region  . 

Mineral  ?. es . 

Came  U  Fish 
Ag.  h  Hort. 

Ennronmental  Studies 
Archaeological  Research 
Renewable  Natural  Resources 
Center  for  Public  Affairs 
Emergency  5erv. 

Az  Atomic  Energy  Comm. 

T  ransportation 
Health 
Water 
ACRCC 

Bureau  of  Mines 

Land 

Parks 

OEPAD-R.  Klngery 
Library  ii  Archives 


77-80-004' 

Region  I,  IV 


P*.«J«  return  THIS  F CBN  AMO  CMS  XEROX  :CPY  „„  „  ,7  .  . 

-  o  ...e  ..aanr.^:ou»e  -.0  later  titan  (7  .vork'*  TO  da  VS  :otn  'he  date  *0liri  .»0v^ 

contact  the  .deAnn^nouje  X  you  .need  further  information  or  additional  vjne  for  review.  — 

Q  Mo  comment  an  this  protect 
□  Proposal  u  -.upporad  is  written 
Q  Comments  n  indicated  below 


Teicph  :r.e 


fOUM  TO  as  .':0*»LETE3  *"> 


Mr.  Ro^e  r  Root,  Acting  Chief 
Office  of  Planning 
Dept,  of  Econ.  Security 
1717  w.  Jefferson  St. 

Phoenix,  Ariz.  85007 


s:_ 


’?77 


MMS  A^TUCAli on  I«« 


SEP  lo  ;37? 


AZ 


77-80-004C 


Arizona  State  Clearinghouse 

1700  West  Washington  Street,  2oom  505 

Phoenix,  Arizona  95007 


Region  I#  IV 


Thu  protect  u  referred  to  you  for  rmew  ind  comment.  ?!aue  evaluate  u  to: 

(1)  the  profnm'i  effect  upon  the  plans  and  programs  of  your  agency 

C2)  the  importance  of  :ts  contribution  to  State  and/or  area  wide  goals  and  objective* 

(3)  its  accord  with  any  applicable  law,  order  or  regulation  with  which  you  are  familiar 

(4)  sddioonai  co  find  era  oo  os 


Economic  Sec. 

Mineral  Res. 

Game  &  Fish 
Ag.  k  Hort. 

Environmental  Studies 
Archaeological  Research 
Renewable  Natural  Resources 
Center  for  Public  .Affairs 
Emergency  Serv. 

Az  Atomic  Energy  Comm. 

T  ransportation 
Health 
Water 
ACRCC 

Bureau  of  Mines 

Land 

Parks 

OEPAD-R.  Kingery 
Library  &  Archives 


P*«as«  return  iHIS  FQRJ-1  ArlD  ONE  a£RQX  CGP^_  (0  clearinghouse  r.o  Liter  than  17  working  days  from  the  date  noted  above. 
P!aue  contact  the  clearinghouse  S  you  need  further  information  or  vlditional  tune  for  rmew 

Q  So  comment  on  this  protect 
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wschkino  pace  aun<Not  nuts 


September  19,  1977 
7:30  o'clock  p.m. 


COLONEL  ALLAN  C.  SMITH:  Good  evening  ladies  and  gentlemen,  welcome  to  the 
Antelope  Union  High  School  Auditorium.  My  name  is  Colonel  Allan  C.  Smith  and 
I  am  assigned  to  the  Fifth  Judiciary  Circuit  located  at  Travis  Air  Force  Base, 
California. 

X  have  been  directed  to  conduct  this  public  hearing,  this  hearing  on 
the  Environmental  Impact  Statement  for  the  Proposed  MX:  Buried  Trench  Con¬ 
struction  and  Test  Project  in  the  San  Cristobal  Valley  on  the  Luke  Air  Force 
Range  in  Yuma  County,  Arizona. 

My  role  in  this  hearing  is  simply  to  conduct  this  hearing.  I  am  not 
involved  in  any  way  with  the  developmental  project  and  will  not  be  involved 
in  any  way  in  making  a  decision  regarding  the  project  or  even  a  recommendation 
about  the  project. 

Now,  this  hearing  tonight  has  two  purposes.  The  first  is  provide  you  with 
an  opportunity  to  present  your  views  to  the  Secretary  of  the  Air  Force  on  the 
environmental  impact  in  your  community  that  would  result  in  the  implementation 
of  this  proposed  project. 

Secondly,  to  provide  you  with  the  opportunity  to  receive  information  re¬ 
garding  the  project  and  to  ask  questions  of  people  who  are  knowledgeable  about 
the  project. 

The  agenda  this  evening  will  be  as  follows:  First  you  will  have  Colonel 
Larry  Molnar,  who  is  seated  behind  me,  of  the  Space  and  Missiles  (Systems] 
Organization  ana  members  of  his  staff  who  will  make  a  short — approximately 
20-25  minute  presentation  concerning  the  pro3ect.  Second,  any  person  present 
who  desires  to  make  a  comment  or  statement  concerning  the  project  is  invited 
to  step  up  here  to  the  podium,  state  your  name,  any  particular  address,  occu¬ 
pation,  or  other  information  that  might  be  pertinent,  group  or  organization  that 
you  represent  or  whatever  it  might  be  and  then  make  whatever  statement  you  have. 

If  you  are  representing  a  group,  we  would  appreciate  it  if  you  keep  your 
statement  to  10  minutes  or  less.  If  you  are  speaking  as  an  individual,  we 
would  appreciate  it  if  you  keep  your  statements  to  five  minutes  or  less. 

After  presentation  of  all  of  the  comments  from  members  of  the  community 
that  desire  to  make  them,  we  then  have  a  question  and  answer  period. 

Colonel  Molnar  and  the  members  of  his  staff,  who  he  will  introduce  at  the 
time,  will  answer  any  questions  that  you  may  have.  We  will  stay  here  as  long 
as  we  have  to  to  accomplish  these  three  portions  within  reason  that  is,  and 
hopefully  we  can  finish  and  take  care  of  it  this  one  evening. 
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Now,  in  the  event  that  you  have  prepared  data  or  a  written  statement  that 
you  would  like  to  have  attached  to  the  transcript  of  the  proceedings,  please 
give  that  statement  to  me  either  at  the  time  you  are  making  an  oral  statement 
here  at  the  podium  or  any  time  thereafter.  I  will  see  to  it  that  it  is  marked 
as  an  exhibit  and  will  be  attached  to  the  transcript  of  the  proceedings. 

The  proceedings  this  evening  are  being  recorded  verbatim  by  Miss  Christy 
Olesek,  a  qualified  Court  Reporter.  Now  the  transcript  of  the  hearing  will  be 
forwarded  to  the  Secretary  of  the  Air  Force  and  will  be  used  in  preparing  a 
final  Environmental  Impact  Statement,  which  is  used  in  the  decision  making  of 
the  project. 

In  the  event  that  you  desire  to  submit  comments,  statements  or  additional 
data  at  a  later  time;  you  have  until  the  26th  of  September  to  submit  informa¬ 
tion  in  written  form  to  either  of  the  two  following  addresses.  The  first  is 
the  Secretary  of  the  Air  Force,  Washington,  D.  C. .  Direct  address  there  would 
be  as  follows:  SAF/MIQ,  Washington,  D.  C.  20330.  An  alternate  address  that 
you  may  submit  data  to  in  written  form  is  the  SAMSO  Information  Office  and  that 
address  is:  SAMSO/MNI,  Norton  Air  Force  Base,  California  92409. 

Without  any  further  comments,  Colonel  Molnar  will  now  present  his  pre¬ 
sentation  and  I  believe  you  are  all  set  up.  Colonel  Larry  Molnar. 

COLONEL  LARRY  MOLNAR:  Thank  you,  Colonel  Smith.  Good  evening  ladies  and 
gentlemen.  First  let  me  say  that  on  behalf  of  the  Air  Force's  program  manager 
for  ballistic  missiles,  those  of  us  that  are  here  from  SAMSO  and  Norton  Air 
Force  Base  are  happy  to  be  here  to  talk  with  you  about  a  project  that  will  be 
going  on  in  this  local  area  starting  next  February. 

Before  I  talk  about  the  project  itself,  I  would  like  to  make  a  few  intro¬ 
ductory  comments  about  ballistic  missiles  and  about  a  program  known  as 
"Missile  X". 

Now,  may  I  have  the  next  slide,  please.  Our  strategic  forces  are  deployed 
to  deter  war.  They  are  formed  as  a  triad.  We  have  bombers,  ballistic  missiles 
delivered  by  submarines  and  our  land  based  ICBM  force.  Currently  this  land 
based  ICBM  force  is  made  up  of  Minutemen  23 's  and  Titans.  There  are  1,000 
Minutemen  and  54  Titans  in  fixed  point-type  silos. 

These  forces,  of  course,  are  deployed  to  insure  that  an  enemy  understands 
that  he  is  going  to  have  great  difficulty  in  overcoming  our  capability  from  a 
nuclear  weapons  delivery  capability.  So  we  are  ever  vigilant  when  we  under¬ 
stand  that  a  new  threat  is  arising  to  counter  that  threat. 

Next  slide,  please.  The  Missile  X  program  is  a  program  aimed  at  maintain¬ 
ing  the  deterrent  value  of  our  strategic  forces  recognizing  that  the  potential 
enemy  is  evolving  a  new  and  very  imposing  threat.  This  program  is  two  pronged. 

First,  it  deals  with  the  survivability  of  the  land  base  forces  themselves 
and  the  methods  by  which  we  increase  and  enhance  the  survivability  of  these 
land  base  forces.  Also  it's  a  program  to  advance  technology  of  missiles. 


In  the  vein  of  survivability  there  are  two  concepts  which  have  been 
arrived  at  after  rather  extensive  studying.  These  concepts  are  those  that  are 
associated  with  the  improvement  of  the  survivability  of  our  land  base  forces. 
They  are  called  the  Shelter  Base  Concept  and  the  Buried  Trench  Concept. 

The  project  that  I'm  going  to  be  talking  about  is  related  to  the  Buried 
Trench  Concept,  but  let  me  explain  the  objective  of  these  two  concepts. 

In  both,  the  idea  is  to  provide  a  place  for  a  missile,  to  occupy  a  place 
in  any  one  of  a  number  of  places.  In  the  case  of  shelters,  they  appear  to  be 
garages;  simply  garages.  A  large  number  of  them.  One  of  maybe  some  number, 
like  30,  occupied  at  one  time  and  the  exact  location  of  the  missile  unknown  to 
the  potential  enemy. 

This  is  similar  in  the  Buried  Trench  Concept.  We  have  trenches  where 
underground  missiles  can  be  located  at  any  place  along  the  trench.  Trenches 
are  many  miles  long.  It  makes  the  job  of  identifying  where  that  precise  loca¬ 
tion  of  a  missile  is  on  the  part  of  an  enemy  very  difficult  and  therefore,  main¬ 
tains  and  even  enhances  the  main  emphasis  or  the  line  of  reason  we  have  rela¬ 
tive  to  strategic  forces.  That  is,  to  maintain  a  deterrent  capability  to  keep 
the  enemy  from  actually  destroying  our  forces  to  the  extent  that  he  will  not 
launch  a  force  against  our  forces. 

Next  slide,  please.  A  little  bit  more  on  the  trench  concept.  As  I  men¬ 
tioned,  they  are  long  trenches  in  the  exact  sense  of  trenches.  They  are  buried 
structures  underground.  We  are  looking  at  models  which  have  as  their  inside 
diameter  something  on  the  order  of  13  feet.  They  are  constructed  of  concrete 
with  steel  reinforcement. 

They  are  buried  approximately  five  feet  underground.  If  they  are  to  be 
launched,  the  idea  is  that  the  missile  itself  will  break  out  through  the  cover 
—  the  protective  cover.  Both  the  tubular  structure  itself  and  the  ground, 
which  is  on  top  of  a  shelter  or  on  top  of  a  trench. 

Now,  let's  turn  to  the  project  itself.  This  viewgraph  shows  the  location 
of  a  tract  of  land  that's  about  200  acres  which  we  will  use  for  the  construct¬ 
ion  of  two  segments  of  trenching.  I  will  go  into  detail  a  little  bit  later, 
but  this  viewgraph  gives  you  some  idea  of  the  location.  It  is  roughly  midway 
between  Yuma  and  Gila  Bend,  which  is  a  property  located  on  the  Luke  Air  Force 
Range  in  the  close  proximity  of  a  rest  area  around  Mohawk  or  between  Mohawk 
and  the  small  town  of  Stoval  [Date land) . 

Why  did  we  pick  this  particular  location?  From  a  survivability  standpoint 
of  view,  the  geological  features  of  the  ground  in  which  we  are  going  to  either 
deploy  the  system  in  a  shelter  concept  sense  or  in  a  trench  concept  sense  is 
important  from  a  nuclear  weapons  effect  standpoint  of  view.  Other  criteria 
are  shown  here  also  which  contributed  very  significantly  to  the  site  location 
itself. 

These  criteria  lead  you  to  a  site  somewhere  in  the  southwest  United  States. 
We  are  looking  for  DOD  lands,  looking  for  lands  which  are  not  overpopulated  and 
we  are  looking  for  those  lands  which  contribute  to  the  suvivability  of  the 
system. 
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Next  slide,  please.  There  are  other  projects  going  on  in  the  state  of 
Arizona.  This  diagram  shows  that  there  is  a  project  code  name  HAVE  HOST  going 
on  here  in  the  Wellton  area.  You  had  a  public  meeting  about  that  some  six  or 
eight  months  ago.  That  project  has  been  going  on  now  for  six  to  eight  months 
and  it's  expected  to  continue  for  at  least  one  more  year. 

In  that  project  we  are  investigating  the  phenomena  that  are  associated 
with  nuclear  weapons  effect  associated  from  a  blast  and  shock  point  of  view. 
That  project  is  a  series  of  explosion-type  projects  using  regular  explosives 
to  simulate  the  blast  and  shock  effects  that  a  system  would  experience  in  a 
normal  nuclear  environment.  I  should  say  the  abnormal  nuclear  environment. 

There  is  another  project  going  on  at  Misers  Bluff.  It's  an  extension  of 
HAVE  HOST  only  at  a  greater  magnitude. 

I  want  to  talk  just  for  a  minute  about  where  might  MX  be  deployed.  MX  can 
be  deployed  in  any  place  in  the  United  States.  It  is  more  favorable  in  terms 
of  survivability,  in  terms  of  other  criteria  that  it  be  located  someplace  in 
the  southwestern  United  States,  as  I  inferred  earlier  in  the  briefing. 

We  have  been  looking  at  three  states  identied  on  this  map.  Namely; 

Nevada,  Arizona  and  New  Mexico  because  there  are  large  tracts  of  DOD  land, 
there  are  less  populated  areas  and  that  makes  the  idea  of  the  sorts  of  things 
we  are  after  compatiable  with  the  system. 

The  exact  location  of  MX  in  a  deployed  sense  has  not  been  selected.  It 
will  become  a  process  of  selection  later  on.  At  this  stage  of  the  game  our 
primary  concern  as  far  as  the  project  is;  as  far  as  the  project  that  we  are 
looking  at  right  now,  is  project  oriented  itself.  There  is  no  reason  to  be¬ 
lieve  that  the  system  will  be  located  on  the  site  where  we  are  conducting  the 
project. 


Now,  I  turn  very  specifically  about  what  the  project  is  itself.  On  that 
200  acre  plot  of  land  we  are  going  to  construct  two  trench  segments.  The 
first  trench  segment  will  be  about  a  kilometer  long  -  1500  feet.  The  second 
trench  segment  will  be  20,000  feet  long.  It  will  be  made  up  of  a  series  of 
bends,  as  shown  here  on  this  viewgraph.  It  will  be  made  up  of  a  series  of 
bends  in  the  horizontal  sense,  as  shown  on  the  viewgraph. 

In  addition,  there  will  be  some  vertical  bends  also  made  in  the  trench 
line  itself. 

Now,  the  idea  of  these  two  pieces  of  trenching  is  as  follows:  we  need  to 
understand  how  to  break  out.  So  we  are  going  to  use  the  short  section  of 
trench  as  an  opportunity  for  contractors  to  demonstrate  their  break  out  mechan¬ 
isms.  That's  one  thing. 

Very  important  to  the  whole  of  the  MX  concept  and  its  probability  is  the 
investigation  of  problems  that  we  see  in  terms  of  building  trenches  in  an 
affordable  sense.  So  the  other  trench,  the  20,000  foot  long  trench,  will  be 
an  opportunity  for  a  construction  contractor  to  exercise  himself;  first  to  as¬ 
certain  feasibility  of  such  a  system  concept  and  secondly,  to  get  us  some  very 
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important  data.  Data  in  the  cost  sense  and  data  in  a  sense  of  the  construction 
features  what  we  recognize  to  be  the  types  of  features  we  need  for  the  system 
to  be  survivable. 

Two  exercises,  therefore,  will  go  on-  One,  an  exercise  involving  a  short 
piece  of  trench  to  give  contractors  an  opportunity  to  exercise  a  break  out 
mechanism.  I  will  point  out  that  the  break  out  mechanism  will  not  have  missiles 
associated  with  it. 

The  other  is  an  opportunity  for  a  construction  contractor  to  answer  some 
very  significant  questions  for  us.  Questions  which  relate  to  the  feasibility 
of  such  an  idea  and  the  cost  of  that  idea- 

As  part  of  the  construction  of  the  20,000  foot  trench,  we  are  going  to 
be  looking  at  the  construction  rate  along  with  estimating  or  getting  a 
clear  picture  of  the  cost  of  a  trench  in  terms  of  cost  per  mile  to  construct. 

what  will  the  project  cost?  This  is  a  $20  million  effort.  It  is  scheduled 
for  field  activity  which  is  about  six  months  long.  It  will  begin  approximately 
in  February  and  end  sometime  in  September.  The  cost  is  our  planned  cost.  We  are 
attempting  to  drive  these  costs  down.  The  schedule  that  I  show  you  in  terms 
of  field  activities  is  a  planned  schedule. 

We  would  like  to  have  the  project  begin  in  February.  We  would  like  to 
have  it  end  in  September.  If  it  begins  later  than  February,  then  it  will  go 
on  longer  than  September.  We  expect  the  field  activity  to  take  about  six 
months.  Should  it  start  in  February,  it  would  end  in  approximately  September. 
Should  it  start  later,  it  will  proceed  about  the  six  or  seven  months  indicated 
on  the  schedule. 

what  is  going  to  be  located  at  the  site?  All  the  support  required  to 
build  those  two  pieces  of  trench  in  essence  will  be  located  at  the  site.  We 
expect  to  have  a  concrete  batch  plant.  We  are  going  to  need  water.  We  have 
two  options  for  water.  One,  dig  a  well,  and  the  other  is  to  buy  it.  The 
exact  way  we  will  obtain  the  water  as  yet  has  not  been  decided. 

We  do  not  expect  to  require  any  commercial  power  directly  at  that  sire. 

We  ’will  use  diesel  power  'units  for  on-site  generation  of  electricity. 

We  do  need  to  do  something  to  provide  better  access  to  the  location  than 
currently  exists.  We  are  proposing  to  build  an  offramp  and  a  railroad  grade 
crossing  for  those  people  entering  the  site  traveling  from  west  to  east  along 
18.  Currently  there  is  no  offramp  in  that  location  and  someplace  near  the 
rest  area  we  will  construct  a  railroad  crossing  to  enable  those  people  travel¬ 
ing  west  to  east  an  easy  access  to  the  site  location. 

Thera  is  a  requirement  to  extend  a  rail  siding  that  currently  exists 
in  our  proposed  offramp  area.  We  would  like  to  add  about  300  feet  of  siding  — 
additional  siding. 
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For  entrance  into  the  area  traveling  from  east  to  west  we  would  expect 

to  use  the  existing  access  at  Dateland,  which  is  about  nine  to  ten  miles  east  of 

the  site. 

Other  things  that  you  will  see  in  the  general  vicinity  such  as  access  roads 

will  be  constructed  to  enable  both  the  mechanism  contractor  that  I  talked  about 

and  the  trench  construction  contractor.  This  will  enable  him  the  access  he 
needs  in  order  to  get  to  those  two  sites. 

For  the  short  and  for  the  longer  trench  we  are  going  to  need  on  the  order 
of  46,000  cubic  yards  of  concrete.  What  is  shown  on  this  viewgraph  are  the 
the  constituents  that  go  into  the  makeup  of  that  concrete.  There  is  one  thing 
that  is  added  to  this  concrete  that  is  not  existent  in  normal  concrete.  That 
is  the  steel  fibers  and  that's  the  last  item  that  you  see  on  the  bottom  of  this 
list. 

If  you  are  in  the  field  when  this  activity  begins,  this  is  an  artist's 
depiction  of  what  you  will  see.  There  will  be  big  machines  to  dig  a  trench. 

The  trench  will  be  dug  in  two  parts.  The  first  machine  will  dig  through  a 
depth  of  ten  feet. 

The  second  machine  will  dig  through  a  depth  of  20  feet  and  then  we  are 
going  to  have  a  mechanism  which  is  not  —  which  is  unique  to  this  project.  It's 
a  large  slip  form.  It  will  cast  the  trench  in  place.  The  slip  former  is  shown 
in  the  bottom  right  hand  side  of  this  diagram. 

what  you  see  adjacent  to  the  trench  line  itself  are  the  mechanisms  that 
will  enable  the  contractor  to  deliver  the  quantities  of  concrete  to  go  into 
the  make  up  and  the  continuous  slip  forming  of  the  trench  itself. 

I  did  mention,  and  I  won't  belabor  this,  that  we  do  have  an  exercise  test¬ 
ing  the  break  out  mechanism.  I  do  want  to  point  out  that  this  is  the  mechanism 
for  break  out.  Only  there  will  be  a  simulated  missile  associated  with  it. 

There  will  be  no  actual  missile.  There  is  not  a  missile  —  an  MX  missile 
m  existence  and  there  will  not  be  in  time  for  this  project. 

This  chart  gives  you  some  idea  of  the  manpower  that  will  be  needed  and 
in  the  timeframe  of  the  project  should  it  start  in  February.  It's  an  amplifi¬ 
cation  of  some  basic  data  that  I  gave  you  in  a  scheduling  sense  previously 
in  an  earlier  part  of  the  briefing. 

Please  note  that  our  contractors  expect  to  use  local  manpower  in  order  to 
construct  the  two  pieces  of  trench. 

In  any  project  there  are  some  gains  and  there  are  some  losses.  There 
are  short  term  gains  and  there  are  some  losses.  There  are  long  term  gains  and 
some  long  term  losses.  What  you  see  on  this  chart  are  what  we  consider  to  be 
the  snort  term  gains  and  the  short  term  losses  associated  with  the  project. 

On  the  next  line  [chart]  we  have  the  long  term  gains  and  the  long  term  costs. 

I  would  like  to  point  out  that  this  exercise  that  we  are  going  through  can 
be  of  benefit,  as  is  shown  on  this  chart,  to  people  who  are  interested  in  tunnel 
digging  technology. 
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In  summary,  ladies  and  gentlemen,  I  would  like  to  say  the  following: 
there  has  been  no  decision  to  deploy  MX.  We  are  planning  to  go  into  a  phase 
beyond  the  current  phase  that  we  are  now  in.  A  phase  called  the  Validation 
Phase.  It  will  be  going  from  the  Validation  Phase  until  the  next  phase  which 
we  call  Full-Scale  Development.  It's  going  to  take  high  level  decisions  on  the 
part  of  the  Department  of  Defense. 

Those  decisions  require  some  fundamental  information  in  order  to  help 
the  decision  makers  make  those  decisions.  The  objective  of  the  project  that 
we  want  to  undertake  here  on  the  Luke  Air  Force  Range  is  the  type  of  investi¬ 
gation  that  provides  those  decision  makers  with  fundamental  information  they 
need  in  making  their  final  assesment  on  where  the  system  should  go. 

With  these  words,  I  would  like  to  conclude.  Thank  you  very  much. 

COLONEL  ALLAN  SMITH:  Thank  you.  Colonel  Molnar.  Could  we  get  the  lights 
turned  on  in  here? 

We  have  now  had  the  presentation,  the  short  summary  of  what  the  project  is 
and  the  anticipated  effects  on  the  community  here.  Are  there  any  people  in  the 
audience  that  would  like  to  make  a  statement  or  comment  concerning  the  matter? 
That's  one  purpose  of  this  hearing  to  collect  data  and  submit  to  the  Secretary 
of  the  Air  Force  any  comments,  statments,  etcetera  of  the  people  of  the  commu¬ 
nity  in  which  the  project  is  going  to  be  located  might  have. 

Do  we  have  people  who  would  like  to  make  a  statement?  I  mentioned  earlier 
that  you  may  do  it  from  the  podium.  How  about  from  where  you  are?  If  anyone 
would  like  to  make  a  statement. 

Well,  at  least  at  this  time  apparently  no  one  would  like  to  make  a  state¬ 
ment.  Do  we  have  any  questions  for  Colonel  Molnar  and  the  people  he  brought 
with  him.  If  you  have  a  statement,  could  you  please  state  your  name  and  address 
or  any  other  information  in  understanding  or  identifying  the  person  asking  the 
question.  Any  questions?  There  is  one. 

JOHN  KLINGENBURG:  I'm  John  Klingenburg  from  Roll.  What  happens  to  the 
trench  when  the  project  is  over? 

COLONEL  LARRY  MOLNAR:  After  the  completion  of  it,  sir,  we  are  going  to 
close  up  both  ends  and  that’s  it. 

JOHN  KLINGENBURG:  Close  them  up? 

COLONEL  LARRY  MOLNAR:  That's  right.  The  trench  —  let  me  explain  it. 

The  dirt  that's  excavated  to  allow  building  the  trenches  will  be  returned  so 
that  it's  as  nearly  as  possible  the  same  in  form  and  character  as  it  was  before 
we  built  the  trenches. 

We  are  not  going  to  dig  up  the  trenches  and  put  the  dirt  back  the  way  it 
was,  but  we  will  seal  up  both  ends. 

Now,  if  somebody  has  an  idea  on  what  those  trenches  might  be  used  for,  we 
would  certainly  like  to  entertain  it  and  I'm  serious  about  that. 
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Otherwise,  they  will  just  be  sealed  up. 


COLONEL  ALLAN  SMITH:  Any  other  questions?  We  must  have  more  questions 
than  this.  Well,  once  again  this  hearinq  is  here  and  we  have  these  people 
gathered  here  to  provide  you  with  some  information  as  to  the  nature  of  the  pro¬ 
ject  and  the  possible  effects  that  it  will  have  on  the  economy  and  environment 
of  your  community. 

Once  again  these  people  are  available  here  tonight  to  answer  any  questions 
that  you  may  have.  So  I  beseech  you  that  if  there  are  any  questions,  now  would 
be  a  very  fine  time  to  ask  them. 

Apparently  no  questions.  Once  again,  is  there  anyone  who  desires  to  make 
a  statement  or  to  put  a  comment  on  the  record  either  from  the  podium  here  or 
from  where  you  are  standing  or  sitting  in  the  audience?  This  hearing  is  to 
solicit  the  views  of  the  community  in  connection  of  this  proposal  and  again  this 
is  an  opportunity  to  do  so. 

I  see  no  takers  on  that.  Arizona  must  be  a  very  quiet  place. 

Colonel  Molnar,  do  you  have  any  other  comments  or  information  that  you 
can  provide?  Perhaps  anything  further  or  anything  from  your  people? 

COLONEL  LARRY  MOLNAR:  I  would  like  to  make  one  comment  about  the  schedule. 
What  I  did  show  you  was  a  planned  schedule.  It  is  an  optomistic  schedule. 

There  could  be  a  three  to  four  month  slip,  which  means  we  could  not  get  into 
the  field  as  was  shown  on  the  chart  in  the  timeframe.  It  may  be  more  like  May 
or  June. 

We  do  need  this  information  as  soon  as  we  possibly  can  get  it.  We  would 
like  to  try  to  stick  to  the  schedule,  but  this  an  R  and  D  project  and  there  are 
problems  that  you  encounter. 

So  barring  real  misfortune,  we  will  come  as  close  to  the  schedule  as  was 
shown  on  my  charts  as  we  possibly  can,  but  allow  for  the  potential  of  a  possible 
delay. 


COLONEL  ALLAN  SMITH:  Thank  you,  sir.  I  would  once  again  like  to  offer 
the  floor  or  podium,  either  one,  to  anyone  who  has  a  statement  or  comment  to 
make  or  a  question  for  Colonel  Molnar  or  any  of  his  people.  Do  we  have  any  tak¬ 
ers  on  that? 

Apparently  still  no  additional  questions  or  comments.  Well,  once  again  I 
would  like  to  remind  you  that  if  there  are  any  written  statements  that  are 
ready  for  submission  tonight,  if  you  will  provide  them  to  me  right  after  we 
adjourn  the  hearing  here  this  evening,  I  will  see  to  it  that  they  are  attatched 
to  the  transcript  of  the  hearing  and  included  in  the  package  to  the  Secretary 
of  the  Air  Force. 

You  have  until  the  26th  of  September,  which  is  a  week  from  today,  to  sub¬ 
mit  written  statements,  facts,  other  information  that  you  feel  would  have  a 
bearing  on  the  decision  making  process  and  project  to  either  of  these  two 
addresses . 
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Again  the  first  is  SAF/MIQ,  Washington,  D.  C.  20330.  The  second  is  to 
the  SAMSO  Information  Office.  That  address  is  as  follows:  SAMSO/MNI,  Norton 
Air  Force  Base,  California  92409. 

In  the  event  that  any  of  you  have  questions  that  you  feel  that  Colonel 
Molnar  or  members  of  his  staff  could  answer  after  we  adjourn  the  hearing,  they 
will  be  around  for  a  few  moments.  I  think  Colonel  Molnar' s  staff  is  basically 
right  here  in  the  front  row  at  the  present  time  and  they  will  do  the  best  they 
can  to  answer  any  questions  you  might  have. 

Apparently  we  don't  have  any  comments  or  input  from  the  community  that 
are  ready  right  now  for  additional  questions.  So  I  would  like  to  thank  every¬ 
body  on  behalf  of  the  United  States  Air  Force  for  being  here  this  evening.  I 
would  like  to  particularly  thank  Harley  Bridger,  the  principal  of  Antelope  High 
School,  for  this  meeting  place  and  setting  up  the  facilities  we  have  here  this 
evening. 

Also  to  the  Honorable  Mr.  John  Nussbaumer,  Mayor  of  Wellton,  Arizona,  for 
his  assistance  in  setting  up  of  the  meeting  place  and  in  general  making  arrange¬ 
ments  . 

A  VOICE:  Colonel  Smith,  could  you  have  Colonel  Molnar  introduce  his 
staff? 

COLONEL  LARRY  MOLNAR:  Lieutenant  Colonel  George  —  and  I  call  him  Mac, 
he  likes  that  —  Riddle,  who  is  our  Division  Chief  for  Civil  Engineering. 

Please  stand  up. 

Major  Alan  Sabsevitz,  who  is  our  Public  Information  Officer.  He  works 
for  —  directly  for  General  John  Hepfer.  Al,  please  stand  up. 

Captain  Don  Kellogg,  who  is  a  worker  bee  in  Colonel  Riddle's  shop.  He  is 
really  our  environmentalist.  He  is  the  project  officer  in  charge  of  the  con¬ 
tracts  that  are  associated  with  the  Environmental  Impact  Statement. 

We  do  have  people  here  representing  our  contractors,  Mr.  Harris  and 
Doctor  Morhardt,  both  from  Henningson,  Durham  and  Richardson  in  Santa  Barbara, 
California.  They  are  the  people  who  are  preparing  in  a  formal  way  the  impact 
statements  that  we  have  to  submit  on  this  project. 

Colonel  Martin  over  here  is  a  Civil  Engineer.  Coloneal  Neal  —  right? 
Colonel  Neal,  who  is  here  representing  HAVE  HOST  activity,  which  I'm  sure  those 
of  you  who  are  local  peple  know  plenty  about. 

COLONAL  ALAN  SMITH:  Once  again,  any  comments  from  the  audience  or  any 
questions  for  Colonel  Molnar  or  any  members  of  his  staff. 

JAMES  RIESLAND:  James  Riesland  and  I  live  in  Tacna.  There  was  a  little 
article  in  tne  paper  here  a  couple  of  weeks  ago  that  said  that  tne  TWR  [TRW] 
Corporation  was  opposed  to  this  project.  Do  you  know  anything  about  that? 
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COLONEL  LARRY  MOLNAR:  Can  I  answer  this  off  the  record,  sir? 


(Thereupon,  an  off-the-record  discussion  ensued) . 

COLONEL  ALAN  SMITH:  The  record  should  indicate  that  Colonel  Molnar  said 
that  there  was  nobody  from  TRW  here  to  oppose  the  MX  or  who  could  really  speak 
for  TRW.  So  that's  what  the  record  should  indicate. 

Any  other  comments?  Well,  once  again  we  thank  all  of  you  for  coming  this 
evening  and  once  again  I'm  certain  Colonel  Molnar  and  his  staff  will  be  avail¬ 
able  after  the  adjournment  of  the  hearing  and  will  do  their  best  to  answer  any 
informal  questions  that  you  might  have. 

Thank  you  ladies  and  gentlemen.  We  appreciate  your  presence. 

(Thereupon,  the  hearing  was  concluded  at  8:25  o'clock  p.m.) 
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I  CERTIFY  THAT  I  took  the  foregoing  matter  in  shorthand,  that  the  same 
was  transcribed  under  my  direction,  that  the  preceding  25  pages  constitute 
a  true  and  correct  transcript  of  the  testimony  adduced,  to  the  best  of  my  skill 
and  ability. 


/s/  Christine  Anne  Olesek,  rpr 
CHRISTINE  ANNE  OLESEK 
REGISTERED  PROFESSIONAL 
REPORTER 
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